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000 power-house, on the south side of 
Chester Ave., west of 59th St., for the 
Presbyterian Orphanage. Concrete and 
brick will be used for the construc- 
tion of the building. 


Weatherly, Pa.—An_ electric light 
plant, it is stated, will be built here 
at a cost of $12,000. 

+Washington, D. C.--A contract has 
been awarded to D. J. BRAUN MFG. 
co., Washington and Union Sts., Chi- 
cago, Ilil., for installing lighting fix- 
tures in the post-office buildings at 
Austin, Minn., Clinton, Mo., Decorah, 
lowa, Kokomo, Ind., Litchfield, Neb., 
and Plattsmouth, Neb. 

4A contract for installing lighting 
fixtures in the U. 8S. post-office build- 
ing at Beloit, Wis., Austin, Tex., and 
Fremont, Neb., has been awarded to 
the GAS FIXTURE & BRASS CO., 
Cleveland, Ohio, 

Lawrenceville, Va.—Plans and speci- 
fications are being prepared by J. B. 
McCrary Co., 1311 Kmpire Bidg., At- 
lanta, Ga., for construction of a munic- 
ipal electric plant, sewer system and 
water-works. A bond issuance of 
$50,000 has recently been voted. 


Honea Path, 8. C.—Bids will be re- 
ceived by the Board of Public Works, 
Honea Path, 8S. C., until noon, Sept. 5, 
for furnishing machinery, boilers, 
pumps, engines, etec., and materials for 
electric light plant and for cast-iron 
water pipe, vaives, lead, etc., and tank 
for water plant; also for deep well. 
Blanks furnished on application to 
Thos. W. Cothran, Consult. Engr., 
Greenwood, 8. C. John F. Monroe is 
Chn, of the Bd. 

Tampa, Fla.—The Tampa Gas Co, is 
preparing to build a new gas tank, to 
have a capacity of 700,000 cu. ft. of gas 
to be 150 ft. high and 125 ft. diameter. 

Clarksdale, Miss.—Bids will be re- 
ceived by W. 8S. Boles, City Engr., un- 
til Sept. 5 for extending and improv- 
ing the electric lighting, water-works 
and sewer systems. Cost, $55,000. 

Knoxville, Tenn.—The Eastern Ten- 
nessee Piwer Co., Parksville, has made 
application to install a lighting sys- 
tem, 


+Mount Vernon, Ohilo.—A contract 
for feeder wires and yard lights for 
the Ohio State Sanatorium for which 
bids were opened Aug. 12 has been 
awarded to ERNER HOPKINS CoO., 55 
E. Chestnut St., Columbus, Ohio, at 
$10,299 with a $5,320 deduction for the 
alternating generators. 

Payne, Ohio.—An electric light and 
water-works system will probably be 
installed. A vote to issue bonds to be 
used for this purpose has been carried. 
The cost of the electric light plant is 
estimated at $9,700 and the water- 
works at $17,000. 

Worcester, Ohio.—A plant is to be 
installed at the Experiment Station, 
for which bids will be asked later. 
The cost is estimated at $10,000. 

Lima, Ohio.—Bids will be received 
until noon, Sept. 15, by George E. 
Whitney, Secy. of the Comn., for 1,600- 
“iP. water-tube boilers in 200-HP. 
units; six engines ranging from 135 to 
265 HP.; six generators ranging from 
75 KW. to 150 KW.; an eleven-panel 
switchboard and the usual equipment 
of heaters, pumps and pipe. Plans are 
on file at the office of the Architect 
and at the office of J. G. Lorimer, Supt. 
of Constr., at the building site near 
Lima, Ohio. F. L. Packard, 1214 New 
Hayden Bidg., Columbus, Ohio, is Arch. 

Gary, Iind.—The Board of Public 
Works has granted a franchise to T. 
B. Dean, Chicago, for a central heat- 
ing plant to supply both business and 
residence buildings. Bids will be asked 
for in the near future. 


Elkhart, Ind.—-The Indiana & Mich- 
igan Electric Co. is planning extensive 
improvements An expenditure of 
$500,000 will be made. 


Detroit, Mich.—The Consolidated 
Light & Power Co. has been orga- 
nized for the purpose of é¢recting and 
operating hydroelectric plants on the 
Chippewa River. Midland, lonia, St. 
Johns, Ithaca and Mount Pleasant will 
probably be supplied with power. Two 
dams across the Chippewa River are 
owned by this company and seven 
more are contemplated. J. L. Hudson 
is Pres.; Charles S. Abbott is Vice- 
Pres. and Gen. Mgr.; Robert Tanner- 
hill is Secy., and I. R. Ross is Treas. 

Ishpeming, Mich.—A plan to over- 
haul the municipal electric-light plant 
is being developed. The transmission 
lines will be extended from the power 
plant to the plant owned by the Cleve- 
land-Cliffs Lron Co. at the Maas mine. 


Manistee, Mich.—-The Manistee County 
Electric Co. has been granted a fran- 
chise to furnish the city with electric- 
ity. A dam over the south branch of 
the Manistee River will be. started 
within three months, it is reported. 

Chicago, Il.—The Chicago Suburban 
Edison Co. has recently absorbed the 
Economy Light & Power Co., Joliet, 
lll.; the North Shore Electric Co., Chi- 
cagro, LL; the Illinois Valley Gas & 
Electric Co., Streator, Ill, and the 
Kankakee Gas & Electric Co., Kanka- 
kee, lll. Two or three generating 
plants will be built, it is stated. It is 
proposed to utilize the water rights 
owned by the Economy Light & Power 
Co. 

DeKalb, Ill.—An ornamental street- 
lighting system is being considered. 


+Monmouth, Ill—The Western Stone- 
ware Co. has awarded a _ contract 
to the MONMOUTH PUBLIC SERVICE 
Co. for electrical ——s to be in- 
stalled in its plant No. 1. 


Mascoutah, ITll.-A bond issue of 
$12,000 has been voted for the con- 
struction of a municipal electric light 
plant. 


Paxton, U1.—The construction of an 
electric light plant is contemplated. It 
is reported a bond issue of $17,000 has 
been voted. 


Mendota, Wis.—The Wisconsin State 
Board of Control has rejected all bids 
for the installation of a heating plant 
in the new power-house at the State 
Hospital for Insane. 


Rendom Lake, Wis.—The installa- 


tion of an electric light system has 
been voted. 


Douds Leando, Iowa.—The Des Moines 
River Power Co. has prepared plans for 
the construction of two dains near 
here which will develop 2,000 HP. 
each. 

Brown Valley, Minn.—A contract has 
been awarded to the MINNEAPOLIS 
STEEL & MACHINERY Cvu., zy¥th and 
Minnehaha Sts., Minneapolis, fur the 
construction of an electric light plant. 


++Greensburg, Kan.—A contract for 
buiiding the power-house fwur_ the 
Municipal electric lighting company 
has been awarded to J. G. HEWI?rT. 

Curtis, Neb.—Plans are being com- 
pleted for the installation of a munic- 
ipal electric light piant. Charles F. 
Sturtevant is in charge. 

+Brainard, Neb.—A contract for 
erecting an electric light plant and in- 
Stalling a water-works system has 
been awarded to the ALMU ENGINE 
Ferree CO., Omaha, Neb., at $10,- 
‘ . 

++Wymore, Neb.—A contract for the 
construction of a 10-mile distributing 
and street lighting line tor which bids 
were opened Aug. 9 has been awarded 
to the COLUMBIAN ELECTRICAL Cu., 
St. Josepn, Mo., at $3,303. 

Brookings, S. Dak.—Bids will be re- 
ceived until Sept. 6 by the County 
Commissioners tor all metal and com- 
position light fixtures for the Court- 


tHouse. QO. J. Otternes is County Au- 
ditor. 


Butte, Mont.—The Butte, Anaconda 
& Pacitic Ry. Co. has decided to oper- 
ate its lines with electricity. About 
$1,000,000 will be expended. 

Branson, Mo.—Preliminary surveys 
are being made by J. A. Laird and M. 
L. Holman for the purpose of locating 
a site for the White River dam and 
hydroelectric plant to be buiit about 
five miles from Branson, A transmis- 
sion to Springfield, about 35 miles, is 
contemplated. 

+Elephant Butte, N. Mex.—A contract 
for furnishing electric power plant and 
equipment has been awarded to W. E. 
Anderson at $100,0v0. 

‘Las Cruces, N. Mex.—See item under 
Water Supply—tIrrigation. 

Riverdale (Ogden pvost-office), Utah. 
—-Bids will be received until Aug. 31 
by the Davis & Weber Counties Canai 
Co., 316 First National Bank Bidg., 
Ogden, for the construction of a hy- 
drvoelectric power plant. Plans and 
specifications may be seen at the oftice 
of the company. a 

Ely, Nev.—The Telluride Power Co. 
has prepared pians for a power plant 
on tne Cleve Creek, to develop about 
3,000 HP. P. N, Nunn, Provo, is Cn. 
mngr. 

Jarbidge, Nev.—A company has 
been formed with the intention of 
building an electric-light and power 
plant at the new camp of Jarbidge tuo 
furnish power for the mines and mills. 
Gilmore Kinney, Jr., J. Kinney, J. 
T. Braun and George F. Elliott, ail of 
Jarbidge, are the organizers. 

Tucson, Ariz.—Plans for the instal- 
lation of an electric power and irri- 
gation system near Noria, Sonora 
County, Mex., which, in addition to 
supplying electrical energy for the op- 
eration of four mines und smelters, 
will furnish electricity for lighting the 
Liano and water for the irrigation of 
about 15,000 acres of land. A reser- 
voir will probably be built near Noria. 

+P hoenix, Ariz.—Contracts have 
been awarded by Charies A. Van der 
Veer, Secy, of the Sait River Valiey 
Water-Users Association, for power 
plant equipment as follows: Turbines, 
5S. MORGAN SMITH Co., $11,500; Gen- 
eral Electric Co., Schenectady, N. Y., 
$15,462; the Westingnouse biectric & 
Mtg. Co., $20,525; Switchboard, WEST- 
INGHOUSE ELECTRIC & M#G. CO., 
$3,222. ‘The Altiis-Chalmers Co., Mil- 
waukee, Wis., bid $39,765 for turbines 
and generators, 

Olympia, Wash.—A right-of-way has 
been secured by the Olympia Light & 
Power Co. for a trdnsmission line from 
the new reservoir to be erected at 
Lawrence Lake to Olympia. The total 
expenditure will be approximately 
$300,000. L. B. Faulkner, this city, is 
Mgr. 


Spokane, Wash.—The International 
Power & Mfg. Co. has been incorjor- 
ated for the purpose of constructing a 
dam across the Spokane River at the 
site of the new paper mill at Millwood. 
The incorporators are W. S. Yearsley 
and Martin H: Gerry, Jr. 


Stevenson, Wash.—A new company 
will probably be formed to be known 
as the Cleom Tumwater Light & 
Power Co., for the purpose of buildin 
a plant on the Wind River, about 1 
miles north of Stevenson. A develop- 
ment of 6,000 HP. can be made. E. P. 
Ash and 8S. Samson are interested. 

Mosier, Ore.—The Pacific Light & 
Power Co. is considering building a 
transmission line to Mosier. 
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Klamath Falls, Ore.—A power plant 
will be installed at the new mill be- 
ing constructed by the Pellican Bay 
Lumber Co. About 800 lights will be 
installed. 


Portiand, Ore.—The Mt. Hood Ry. & 
Power Co. has under consideration 
plans for the construction of a’ sub- 
station at the foot of Williams Ave. 
The cost is estimated at $60,000. 


Sacramento, Cal.—Bids were opened 
on Aug. 12 by N. Ellery, State Engr., 
for electric conduit and wiring sys- 
tem to be installed on the Capitol 
Grounds and ail were rejected. The bids 
were as follows: Kalenborn & Paul, 
$17,480; C. Newberry-Bendheim Elec- 
tric Co., $14,600; C. Atwell, $15,705. 


Stanton, Cal.—The installation of an 
electric light and water system is un- 
der consideration. 


Colusa, Cal.—The County Supervis- 
ors of Colusa County have granted a 
franchise to the Northern Califurnia 
Power Co. for its power iines and ser- 
vice through the county. 


Los Angeles, Cal.—-The highest and 
lowest bid received by the Board of 
Supervisurs for the instaliation of en- 
gines in the Hall of Records were sub- 
mitted by J. &. Conneil, $15,725, and 
Charies Moore Co., $21,658. 

Los Angeles, Cal.—Bids will be re- 
ceived by the High School Board of 
the Los Angeles District until Aug. 24 
for furnishing and. installing two 
water tube builers at the Manual Arts 
high school, and two 125-HP. horizon- 
tai return tubular boilers at the Los 
Angeles High School. William A. 
Sheidon is Secy. 


Madera, Cal.—The San Joaquin Light 
& Power Co. will buiid a transmission 
line from Madera to Los Banos. 
branch line wiil be run from a point 
on the line between Dos Palos and tne 
river to a point three miies west of 
Mendota where a sub-station will be 
located. Another sub-station will be 
located at Los Banos. James Berry- 
man is in charge at Dos Palos. 


+#Vallejo, Cal.— The Bureau of 
Yards and Docks, Navy Dept., Wash- 
ington, DL. C., has awarded contract 
for the equipment of a power plant at 
Mare Island to JOHN W. DANFORTH 
& CO., Buffalo, N. Y., at $104,420. 

Oroville, Cal—The Pacific Gas & 
Electric Co. has made surveys for a 
storage reservoir covering about 76vu 
acres on the Oregon House Creek in 
Yuba County. The total cost of the 
project will be $1,000,000. G. C. Ho.- 
burton, 445 Sutter St., San Francisco, 
is Ch. Engr. 

+*+Redondo Beach, Cal.—The Pacific 
Light & Power Co. has awarded the 
following contracts: H. R. BOYNTON 
CO., 644 South Spring St., Los Angeles, 
at $11,610, for furnishing and install- 
ing piping for steam, water and oil at 
its pliant at Redondo Beach; BEST 
MFG. CO., Pitsburg, to do erection 
work for contractor, vaives and steei 
pipe. 

Tulare, Cal.—The Tulare Power Co. 
will build an auxiliary power plant 
on the Truckee River, it is stated. W. 
KE. Caffrey is in charge. 

St. Jerome, Que.—Bids will be re- 
ceived until noon, Aug. 28, for a com- 
plete hydroelectric power and distri- 
bution system. Total estimate, $60,- 
000. Specifications may be secured at 
the office of deGaspe Beaubien, Con- 
sult. Engr., 112 St. James, Montreal. 


Winnipeg, Man.—Bids will be re- 
ceived by the Chairman of the Board 
of Control at the office of M. Peterson, 
Secy., until 11 a. m., Aug. 28, for the 
manufacture, deiivery and installation 
of underground cable for the electri- 
cal distribution system. Specifications 
may be obtained at the office. of the 
General Manager of the Light and 
Power Department, 449 Main St., Win- 
nipeg. 

+#Revelstoke, B. C.—A contract for 
constructing the second flume at the 
Municipal power plant  has_ been 
awarded to the PACIFIC COAST PIPE 
CO., Vancouver, at $7,425. 


Panama.—See item under U. 8S. Pos- 
sessions and Cuba.—Turbo-Generator, 
Panama. 


Hawaii.—See item under U. S. Pos- 
sessions and Cuba—Power Plant, Ha- 
waii. 


BRIDGES. 


(#Denotes a contract awarded.) 


+Hinckley, N. Y.—The contract for 
constructing a concrete bridge at 
Hinckley has been awarded to the 
OWEGO BRIDGE CoO., at $9,465. 


Kingston, N. Y.—Bids will be re- 
ceived by the Board of Water Supply, 
165 Broadway, New York, until 11 a. 
m., Sept. 5, for constructing two rein- 
forced-concrete arch bridges and four 
reinforced concrete girder bridges, 
with approaches in connection with the 
system of highways around: Ashokan 
reservoir. Charles Strauss is Pres. 


Port Chester, N. Y.—The Board of 
Supervisors o Westchester County 
will receive bids until Sept. 11 for 
ae a masonry bridge over the 
Byram River at Port Chester. 


+#Schenectady, N. Y.—The FOUNDA- 
TION CO., 115 Broadway, New York, 
has been awarded the contract for 
pore tecsten | es for the bridge over 
the Mohaw iver at Schenectady, N. 
Y., for the Delaware & Hudson Co. The 
work consists of four river piers, car- 
ried down to bard pan, at an average 
depth of 37 ft. below water level; also 








two abutments on lan , 
average in size 17 ft. + ‘8 will 
the abutments are 16 f; ft 
+Connelisville, Pa. t 
constructing a bride: Fact for 
town-Morgantown x 
West Penn Rys. h 
JOHN EICHLASY, 
burg, Pa., at $15,000 
Pittsburg, Pa.—Th, 
were received by Jose; oy vids 
Dir. of Pub. Wks., fo: e 
for the Point Bride: ei, 
shall Co., $353,000: 1 Mat 
Co., $370,000; Fort . 
$338,434; American Brij. ean 
#The contracts for | - 
been awarded by Jose _ 
Dir. of Pub. Wks., « . 
work on Union Bride are 
CAN BRIDGE CO., at 3 mee 
span for the Atherto m 
C. M. DRIVER, at $91 
#We are officially 
contract for improve: 
No. 4 across Chartiers « . 
awarded to M. O. HAG: r 
LAUGHLIN, at $2 > 
were: A. F. Abel, 2 
Concrete Constructio; 
Lewis & Wood, $40.01 
$34,224; C. M. Neeld « 
$34,139; Friday Cont) 
931; Acme Paving  < 
$43,423. Noted Aug. 3 
Wentworth, N. ©.—}:; 
ceived by the Commiss 
ingham County until s: 
ing approach to Settl« 
Dan River, and to cons: 





J 


hk 





span the following str: as 
ver Island Creek at IL 
River, Little Troubles: " 


gan’s Creek at Dalto: x Pe, 
Creek at Ruffin. J. p ; 
Clk. Rd. Comrs. 


Wanilla, Miss.——Bids w 
by W. H. Speight, Cik.. 
Sept. 4, for constructing lb 
across Fair River on R 
_Lake Charles, La.—'l), 
cided to construct a bri 
casien River to cost $10 


+Elizabethtown, Ky. 
for constructing the 5S: 


i 


at West Point has been aw.y- 11 a 
CAPITAL CONSTRUCTION : 
lumbus, Ohio, at .300 


Barberton, Ohio.— ids 
ceived by the Board ot 
missioners until Sept. 6 
ing a bridge over Wolf Cr: 
Road. Charles L. Wirth is | 

+* Cincinnati, Ohio.—\\. é 
ly advised that the contract | 
perstructure of Gilbert Ay, vi 
complete has been awarded to KAps 
BOEHM CO., Cincinnati, at $itisss 
Other bids were: L. Eid <( t 
Co., Cincinnati, $162.0 Cra 
Construction Co., Cincinn $14 

_ PP. Strack, Cincinn 
Kirchner Construction Co I 
W. Folz & Co., Cincinna $170,200: | 
J. Brockett, Cincinnati, $137 Fer: 
Construction Co., Cincinnat $15 
Noted on June 29. 

Bids will be received by the B 
of County Commissione: til 
Sept. 8, for construct 
bridges and retaining \ 


Clough Creek Pike in And: or Town- 

ship. Fred Dreihs is Clk 
+Indianapolis, Ind.— The tract for 

constructing a bridge over Ea 


Creek at Washington St. has 
awarded to the RELIABLE 
STRUCTION CO., of Ind polis, 
$22,466. 

Laporte, Ind.—Bids will be received 
by tne Commissioners | Laport 
County until 10 a. m., Sept. 7, for « 
structing an iron bridge over the 
kakee River and a concret: reh 
vert in New Durham Townshi 
Haushur is County Audr. 


Wabash, Ind.—The Commiss 
Wabash County have ppropriate 
$30,000 for the construction of a new 
bridge over the Wabash River at 
Huntington St. J. P. Noftz: is Coun- 
ty Audr. 


Clayton, Til.—Bids will be r¢ 
by S. D. Hyler, Town Clk., unti 
Aug. 26, for constructing ‘ 
concrete bridge in Clayton Tov 


New Athens, I1l.—Bids 
ceived by D. M. Fullmer, 
until 10 a. m., Sept. 2, for 
a reinforced-concrete brid 
Athens Township. 


Rockford, ll.—Bids hiv: 
ceived by the Council Co: 
Streets for constructing 
bridge across Keith Creek, 
Beckstrom & Bergeson, R: 
426; O. D. Corey, Rockford 
H. Sabin, Rockford, $11,2! 
Shons, Freeport, $11,960; 
Rockford, $12,678. 


+Hudson, “Wis.—The 
STATES BRIDGE Co., I) 
Ind., has been awarded 
for .the construction of a. 
stationary bridge across L: 
to the innesota side. C 
J. C. McGRATH has the « 
filling approaches, etc. 


Fert Riley, Kan.—Plans «ve been 
completed by the Quarten: 
partment for a bridge across the » 
sas River to cost approxim.tcly $100. 
000. _The plans call for a el] stru 














ture,’ supported on concrete piers with 
a cement floor. 

Kansas City, Kan.—Bids il be re 
ceived b Frank M. Holco: t —— 


Cik., until 10 a. m., Sept. 11, for rev 
structing the James St. Prise 07. 
the Kansas River. Plans «re on 
at, the office of the County C'erk. 
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Kan.—Bids will be re- 


Cross" County Clerk until noon, 
eived DY © constructing a bridge in 
iug. “ The bridge is to be of 
Rush a rete construction, con- 
reinforces” 27-ft. spans 60 ft. over 


iway; estimated amount 
superstructure, 69.7 cu. 


—— amount of steel in su- 
ee 954 Ibs.; two concrete 
we ft. high; one concrete 
Rett i: estimated amount of 





structure, 166.1 cu. yds. 


¢ ner ett of be in clay, 
Excavat’ : 

ka, K —The Atchison, Topeka 
Topem’. ty. Co. will construct a 


Bo pride “Sibley where the road 
ney ee th ssouri River. The bridge 


rosses : in the old piers and will 
will be ately $1,235,000. C. A. 
lag: _ Kan., is Ch. Engr. 


vo.—We are officially ad- 
contract for constructing 
ection of the municipal 
n awarded to MISSOURI 
DGE & IRON CC, Leav- 

at $52,097; and for the 
+h to AMERICAN BRIDGE 
“30 1 St, N. Y¥., at $427,297. 





Tex.—Bids will be re- 
\W. Munson, County Judge, 
s’ Court, Brazoria Coun- 


eived by 





mtil | yn, Sept. 11, for construct- 
“two dges over Brazos River. 


ns are file at the office of the 
rque, Tex.—Bids will ; be re- 
ee F. Ayers, Chn. Comn. of 
alyestol unty Drainage Dist. No. 2, 
atil 4 P _ Sept. 1, for constructing 
oral small bridges. E. N. Sanctuary, 
‘alveston, is Engr. 
i —Pl: ave been 
Silver City, N. Mex. -Plans have 
os, . the Territorial Engineer, 
‘noenix, Ariz, for the proposed steel 
e that is to be constructed over 
‘iver on the road from Silver 
The structure will 
and $125,004. 


several 





the Gila | 
City to M gollon. 
ost between $100,000 
Noted on July 13. 


‘Nagstaff, Ariz.—The contract for 
ating a bridge across Little 
‘olorado Ltiver has been awarded to 
e MIDLAND BRIDGE CO., Kansas 


City, Mo., at $84,000. 

portland, Ore.—Plans have been ap- 
by the County Court for a 
cross Bear Creek, to be of 

ei ced concrete, 239 ft. long. Esti- 

mated cost, $30,000. 

Colusa, Cal—Bids will be received 

‘ounty Supervisors until 3 p. 
Sept. 5, for constructing three 

spans of concrete bridge across the 

Maxwell-Colusa Road. 

Leos Angeles, Cal.—Bids will be re- 

eived by the Board of Supervisors un- 





by the ( 





til 2 p. m., Aug. 28, for constructing a 

irestie bridge across Little Tu- 

gunga Wash in Sundland Road Dis- 
t. H. J. Lelande is County Clk. 


Los Angeles, Cal——Bids will be re- 

ved by the County Supervisors until 
iug. 28 for constructing two concrete 
iiverts, one on Central Ave. and one 
n Louise St. in Tropico Road District. 
H. J. Lelande is Clk. 

Pasadena, Cal.—The city is contem- 
plating the building of a bridge across 
\rroyo Seco to cost $200,000. 

Salinas, Cal.—Bids will be received 
by T. P. Joy, County Clk., until 2 p. m., 
Sept. 6, for a bridge and jetty work 
throughout the county. Estimated cost 
s $35,000, 

Three Rivers, Que.—Bids will be re- 
ceived by L. T. Desaulniers, Secy.- 
Treas., until 4 p. m., Aug. 25, for con- 
structing a steel bridge with two con- 
crete abutments on the St. Maurice 
River to be 200 ft. long. Plans are on 
file tee office of Benjamin Bourgeois, 
ty Engr. 

Newmarket, Ont.—Bids will be re- 
ceived by Frank Barber, C. E., 57 Ade- 
laide St. Bast Toronto, until noon, 
Aug. 26, for constructing concrete 
abutments and a_ reinforced-concrete 
truss bridge across Holland River. 


BUILDINGS, 


Riehford, Vt.—Only one bid was re- 
ceived by James Knox Taylor, Superv. 
Areh., Treasury Dept., Washington, D. 
\.. tor the construction of a U. S. post- 
office at Richford, Vt. H. Merritt Wal- 
is, Beverly, Mass., $56,000. 


_ Canton, Mass.—Bids will be received 
intil Aug. 28 by John E. Fish, Supt. 
Massachusetts Hospital School for the 
erection of a general purpose barn and 





an assembly hall on the _ hospital 
Srounds. Plans by Samuel W. Mead, 
15 Beacon St., Boston. 


_, b Worcester, Mass.—The contract for 
‘he 16-tenement block for Levi & Sha- 
yoo has been awarded to NATHAN 
Bee fo to 27 x 99 ft. 4-story brick. 
dwin T. Chapin is the Arch. 

7 A business block for Samuel Wolf- 
aa is be erected at corner of Me- 
ft ye tnd Spring Sts to be 42 « 79 
» brick. E. P. Fitzgerald, State Mu- 
tual Blde., is the Arch. 


on S-spartment block is to be built 
mone, at X, Terrace for Tomaso Si- 
wo = lA 54 x 54 ft. four stories, 
yi wood. O. C. S. Ziroli is the 
mete J. W. BISHOP CO., 107 Foster St., 
$900 an warded the contract for the 
Pough} ormitory at Vassar College, 
40 — psie, N. ¥. Allen & Collins, 
$The St., Boston, are the Archs. 
block © contract for the apartment 


Wak 2 Main and Downing Sts. for H. 
aan been awarded to E. WHITE- 
oo ® co ln aan be 65 z 78 ft., 

ee Stories, wood. . 
Doherty, Day Bldg., is the Arch. ates 


“cated 


Worcester, Mass.—Bids will be re- 
ceived until Aug. 30 by the Trustees 
of the Worcester State Asylum at the 
office of Fuller & Delano, Archs., 44 
Front St., Worcester, for constructing 
two buildings in the Frafton Colony. 


+Ambherst Mass.—The contract fo: 
the Morris Pratt Memorial dormitory 
at Amherst College has been awarded 
to the H. LL. HAMENWAY CU., 45 Cus- 
tom House St., Providence, RK. L, to be 
of brick, four stories, to cost $150,000. 
Charles A. Ricn, 320 Fifth Ave. New 
York City, is the Arch. 


+Boston, Mass.—The contract for 
the $00,000 residence of E. ¥. R. Cros- 
by, on Beacon St, has been awarded 
to L. D. WILLCUTT & SONS CO., 146 
Summer St., to be of vrick and stone, 
Six stories, $v x 121 ft. William Q. 
Rantoul, 6 Beacon St. is the Arch. 

A $60,000 garage is proposed in the 


vicinity of Grove Hall, Dorchester. 
Samuei A. Brown is the owner. 

A large warehouse and office build- 
ing is planned by the Brown-Wales 
iron Co., to be erected on C and Fargo 
Sts., South Boston, on the site of their 
present storehouse. Estimated cost, 
esvU,000. Arthur A. Shurtleff is the 
Arch. 


*+Brockton, Mass.—-The contract for 
the storehouse to be built on Montelle 
St. for Huggons & Co. has been award- 
ed to H. GC. BRIGGS, 695 Belmont St. 
M. D. LONG hasthe contract for mason 
work. To be of brick and stone, tour 


Stories, 140 x 43 ft, to cost $40,0U0. 
George L. Falk, 63 Main St, is the 
Arch, 

East Lexington, Mass.—-A_ 12-room 


school house, to take the place of the 
Adams Grammar School, is in contem 
plation. Edwin A. Bailey is Chn. of 
welectmen, 


+Holyoke, Mass.—The contract for 
the business and apartment biock to be 
built for V. V. Goddard at South Had- 
ley Center has been awarded to ED- 
GAR T. HARRIS. D. McCORMICK & 
CO. have the contract for cut stone 


work. To be of brick, 48 62 ft., three 
stories. Ellsworth & Howes are the 
Archs. 


+Lawrence, Mass.—The contract for 
the 5-story brick block on Essex St. for 
the Oswald Estate has been awarded to 
E. A. PEABODY & SON. 


Lowell, Mass.—A 9%-story steel and 
yellow brick building, 50 x 75 ft, is 
about to be built for the Daily Sun., 


on Merrimack St. John M. Harrington 
is proprietor of the Sun. 


Mass.—A theatre is 
built on: Pleasant St. for 
Dewey, to be of brick and 

80 tt, to cost $40,v0v. B. H. 
Besse PL, Springfield, is the 


Northampton, 
about to be 
John T. 
stone, 65 
Seabury, 
Arch, 


Wakeltield, Mass.—The State is about 
to build an armory, to cost $55,000, to 
replace the one burned. Adjt. Gen. 
Gardner W. Vearson is Chn. Armory 
comn., Boston. 


Cranston, R. k.—A fire station 
be erected, the plans 
building 50 x 60 It., two stories high. 
Potter & Fuyat, 152 Weybosset St., 
Providence, are the Archs. 


is to 
calling for a 


Bridgeport, Conn.—The 8S. W. HUB- 
BELL BUILDING CO., of this city, has 
been awarded the contract for a 3- 
story brick block, 65 85 ft.. on Water 
St., for Samuel Hawley, Treas. Bridge- 
port Savings Bank. 


+Hartford, Conn, — The WELLS 
BROS. CO., of New York City, general 
contractors for the building of the 
Hartford National Bank, at Maine and 
Asylum Sts., have sublet contracts for 
the steel work to the AMERICAN 
BRIDGE CoO., of New York; ornamental 
iron work, WHALE CREEK IRON 
WORKS, Brooklyn, N. Y.; vault work, 
the REMINGTON & SHERMAN CO. 
Donn Barber, New York City, is the 
Arch. Noted July 6. 

*#Sub contracts for the tile work, in- 
cluding the floor and wainscoting of 97 
bath rooms of the new apartment hotel 
at High and Church Sts., for Richard J. 
Dillon, have been awarded to COLLINS 
& HAYES, of this city, and that for 
the steel work to the EASTERN 
BRIDGE & STRUCTURAL CO., Worces- 
ter, Mass. O’NEIL & SWENSON, of 
this city, are the general contractors 
and L. D. Bayley is the Arch. Noted 
Aug. 10. 


Seuth Manchester, Conn.—Plans are 
being completed by E. N. & R. E. 
Spaulding, of Suffield, Conn., for a new 
building for the Odd Fellows’ Building 
Association of Manchester. It will be 
of brick two stories high, 60 x 100 ft., 
arranged for stores, offices and lodge 
rooms. 


Waterbury, Conn.—Three apartment 
blocks are to be erected for John IL 
Fernandez on Porter St., to be three 
stories, 33 x 75 Tft., to cost $40,000. Fre- 
ney & Johnson, 51 Leavenworth St., 
are the Archs. 


+Bristol, Conn.—James Knox Tay- 
lor, Superv. Arch., Treasury Dept., 
Washington, D. C., has awarded con- 
tract for the construction of a U. S. 
ost-office at Bristol, Conn., to the 
ING LUMBER CO., Chariottesville, 
Va., at $51,425. 


New York, N. Y.—Plans have been 
completed by Samuel Sass, 32 Union 
Sq., for the constructien of a _ 6-story 
apartment house, 102.2 x irregular. The 
Dayton Realty Co., 826 Kelly St. is 
the owner. he building will be lo- 
at Ft. Washington Ave. and 


160th St 


TL 


The estimated cost is $150,- 


Plans have been filed by 
A. Jelio, Arch., 1 West 
the construction of a 
apartment house at 


Gaetan 
34th St. for 
l2-story elevator 
Riverside Drive 


and ll4th St. The A. C. & H. M. efali 
Kealty Co., 3875 Broadway, is owner 
rhe probable cost is $1,000,0v0. 

Plans have been prepared by Cram, 


Goodhue & Ferguson, 1/0 Fifth Ave., 
for the construction of a church par- 
ish house and rectory at 155th St. and 
Broadway for the Church of the Inter 
cession, Trinity Parish, 187 Fulton St 
Cost, about $500,000. 

Pians have been prepared by N 
Sevraicno, 1170 Broadway, for thie 
erection of a 6-story tenement, 25 
99 ft. Miss Julia M. Coffey, 325 West 
lsith St. is the owner fhe struc 
ture will cost $37,000 

The Hamilton Holding Co., 149 
Broadway, will make extensive altera 
tions to the 5-story tenement building 
at 300 East Tith St. Pians by R. Pra 
ger, 14Y Broadway. 


Plans will soon be prepared by 
Schwartz & Gross, 347 Fitth Ave., fu 
the construction of an d-stuory elevator 
apartment building for Julius bish 


man, 209 Broadway. Th 
$300,000. 

Plans have been prepared by Rouse 
& Goldstone, 38 West 32d St., fur lie 
construction of a l2-story apartinent 
50 x 81 ft. at 747-751 West bnd Ave 
fhe cost is $175,000. 


*New York, N. ¥. 
ceived by the State 
Commissioners, 174 State St., Aibany, 
N. Y., until noon, Aug. 25, for aitera- 
tions and new revolver range, cConsist- 
ing of construction, electric and gas 
work (no heating or plumbing Work 
required) in the 23rd Regiment Ar- 

Brooklyn, yee 


cost Is abvutl 


Bids will be re 
Board ot Armory 


mory, Frank A. Me- 
Neely is Secy. 

#Schenectady, N. Y.—-THE DURO- 
LITHIC Cv., 460 Ellicott Sy., Buitaio, 
N. Y., has been awarded the contract 
for the U. S. post-office at Schenectady, 
N. Y., by J. Knox Taylor, Superv. 


Arch., at $124,494, to be constructed of 
granite, limestone, steel tramework 
and reinforced concrete. 


+Binghamton, N. Y¥.——The contract 
has been awarded to JAMES O'NEILL, 
Binghamton, at $49,425 for the erec- 
tion of a parochial school for St. Pat- 
rick’s Roman Catholic Congregation. 


Mechanieville, N. ¥.—A church build- 
ing will be erected by St. Paul's Ro- 
man Catholic congregation. The build- 
ing will cost $135,000. 

Buffalo, N. Y¥.—St. Gerard’s Catholic 
congregation filed plans for a_ $50,000 
chureh edifice at 1172 East Delavan 
Ave. 


*Malone, N. ¥.—The bids received on 
Aug. 16 by the Board ot Managers ol 
the Northern New York Institution for 
Deaf Mutes at Malone, N. Y., for the 
work of constructing administration 
building, including alterations to ex- 
isting rear extensions, two dormitory 
buildings for boys and giris_ were: 
Fiske-Carter Construction Co., Worces- 
ter, Mass., $147,566; Charlebois bros., 
Watertown, N. Y., $124,500; Proctor 
Mfg. Co., Ogdensburg, N. Y., $132,000; 
R. Richards & Sons, Utica, N. Y., $130,- 
289: M. Kantrowitz, Albany, N._ Y., 
$122,000; Wills & Marvin Co, New 
York, $125,000; W. S. Robertson, Sara- 
toga, N. Y., $135,864; C. H. Everett, 


Buffalo, N. Y., $124,900; Peter Keeler 
Building Co., Albany, N. Y., $129,799. 
All bids were rejected. Plans will be 


modified. Noted Aug. 3. F. B. Ware is 
State Arch. 

Newburgh, N. Y¥.—Plans for a Y. M. 
Cc. A. building on Grand St., near 
Broadway, have been accepted and ap- 
proved. They were drawn by Jackson 
& Rosencrans, of New York, and F. E. 
Estabrook, of Newburgh. 


Jamesburg, N. J.—Bids will be re- 
ceived until Sept. 6 by the Board of 
Managers, State Home for Boys, 


for constructing a home. 
N. J.—The Fagan Iron 


Jamesburg, 
Jersey City, 


Works, Jersey City, has acquired a 
site adjoining the present works and 
is planning the erection of an office 


building, warehouse and other struc- 


tures. 


Elizabeth, N. J:—Bids will be received 
until 2 p. m., Sept. 14, at the Union 
County Court House for the erection of 
a sanitarium. Bids will be received 
for construction and engineering. J. 
Oakley & Son, 280 North Broad St., are 
Archs. 

Pittsburg, Pa.—Bids will be received 
until Sept. 6 by W. A. Bode, Secy. 
Comrs., for the construction of a mu- 
nicipal building for Baldwin Township. 
Plans and specifications may be seen 
at the office of R. Berg, Jr., 304 Phil- 
lips Ave., Carrick, Pa. 

Pine Grove, Pa.—Plans have_ been 
made for a 3-story building at Mifflin 
and Morris Sts. by the Record Publish- 
ing: Co. On the third floor will be a 
large’ hall which will be given over to 
the use of lodges. 


Clayville, Pa.—Bids will be received 
until Aug. 24 by Frank L. Knox, M. D., 
Secy. Bd. of Educ., for erecting an 8- 
room fireproof school. 


Oakmont, Pa.—Bids will be received 
until Aug. 25 by C. M. C. Campbell, 
Secy. School Bd., for the erection of a 
school at Fifth and East Sts. Plans 
by G. H. Schwan, Peoples Bank, Pitts- 
burg. 

+Philadelphia, Pa.—JOHN R. WIG- 
GINS & CO. will erect a 3-story brick 
and stone parochial school, 73 x 64 ft., 
at the southwest corner of 19th and 
Atlantic Sts., for the Holy Seuls’ Cath- 
colic Congregation. The cost will be 


about $50,000 
«& Son 

bids will be received by John E 
Reyburn, Mayor, intil Aug shown 
erecting an auditorium in Bast Fair 
imeunt Park Pians by John T. Wind 
rim, Arech., 1501 Commonwealth Trust 
Bidg. ihe available appropriation is 
Sl, ov0,d00u 


Plans by E. F. Durang 


Press reports state 
that he sLhompsoes-Starrett Co., New 
York City, wiii erect a 40-story bunid 
ing in Pittsburg fhe probable cost 
will be about $2,500,000 fhe building 
will be located ac riftn Ave. and Wood 
st 


#The contract has been awarded to 


THOMPSON - STARREr?r cA, new 
York City, for the construction of a 
theatre on Viamond St fhe building 
will measure ¥9U x 120 It. with a heigunt 
of 55 ft. and will have a seating ca 
pacity of 2,500 It wiil be of brick, 
Steel and terra cotta construction. Th: 
cust Ot the structure wiil reacn $1: 
s0U 


Uniontown, Pa.—Seymour Davis and 
Paui A. Davis are pianning a $lo0,v 
fireproof \y mam ] s&s. & 
erected in Uniontown, Pa 

Baltimore, Md.--Glidden & 
St. aul St, huve veen comm 
lo prepare plans and specif 
in apartinelt house at 
leruia Mill 
Jiadison 


iiding tu 


Friz, 16 
*SSiened 
tions tor 
butaw t’l., neat 
rark, ror <A Bondy, iss 
Ave iv-sStory, brick Sia te 


re cost, >Z00,000 


Board of 


Awards, James H. Presten, 
Mayvr, City Hall, will open bids on 
Aug 30) Lor construction of rublic 
Schvol 63, corner Westwood Ave. and 
Nosedale St.; plans prepared by Thos 


( Kennedy. Contractors estimating are 
J. L. Robinson, Fidelity Construction, 
vonn Cowan, Ine, BP. J. Cusnen, Mary 
land Contracting Co., M. Cc. Davis, Cc. L 
otockhausen, Kk. B. Mason, all ot Balti 


hore 

Bedford City, Va.—bBenevolent and 
Protective Order of Elks, F. L. Robin 
son, Nat. secy., VLubuque, Iowa, will 
erect home for aged and infirm Etks 
Brick construction, steam heat, gas 


and electric lignting, 


Norfolk, Va. 
Exchange 


piumbing 
The Southern Produc 


will erect office and store 

building at Commercial Pl. and Water 

St.; cost about $40,000; will be of brick 
construction, 

Norfolk, Va.—bBenevolent and Pro 


tective Order of Elks will, it is report 
ed, erect lodge building at College 
Park; will be of brick and stone con 
Struction, steam heat, four stories 
Clarksburg, w. Va 
ve veen made by the 
cution ot Clark 
tion of 


l’reparations 
Board of Edu- 
District for the eres 


modern school bullding at 
LUnton Heights 
Clarksburg, W. Va.—Wyatt & Nol 


ting have completed plans for the 
erection of a bank and office building 
at Clarksburg, W. Va., for the Union 
National Bank The buiiding will be 
ten stories high, of granite, terra cotta 
and brick, with indiana limestone 
trimmings. Three electric plunger ele 
Vators will be installed 

+Huntington, W. Va.—Thie contract 
has been awarded to TAYLOR & ROB 
INSON, Huntington, by the Chesapeake 
& Ohio Ry. Co., for the erection of a 
depot. 

Wheeling, W. Va.—lIt is reported 
that J. E. Stifel Co., of North Wheel 
ing, is preparing to construct a struc 
tural iron warehouse, adjoining the 
calico factory 


Atlanta, Ga.—The following bids 
were received by the Board of County 


Commissioners on Aug 10 for con 
struction work on the proposed court- 
house: For steel work, Massillon 
Bridge & Structural Co. Massillon, 
Ohio, $131,000 Reinforced-concrete 
structure were Ferro Concrete Con- 
struction Co., Cincinnati, Ohio, $168,- 
S80; Standard Concrete Construction 
Co., Chicago, Il., $144,800; Industrial 
Engineering Co., Atlanta, Ga., $153,245; 
Cranford Construction Co., Cincinnati, 
Ohio, $172,158; Southern Ferro Con- 
crete Co., Atlanta, Ga., $147,000; Moise 
DeLeon, Atlanta, Ga., $122,000 

Jacksonville, Fla.—-Bids will be re- 
ceived until Sept. 4 for constructing a 
2-story reinforced-concrete and brick 
office building at Main and Orange Sts 

Covington, La.—WPVids will be received 
until Sept. 2 by the Covington Bank 
& Trust Co. for constructing a 2-story 
brick bank building. Plans by W. 
Drago, 1002 Perrin Bidg., New Orleons. 

+Lake Charlies, La.—The contract 
has been awarded to De Latte & La- 
grange for the construction of a city 
hall at $39,740. 

Newport, Ky.—-Bids will be received 
until Aug. 341 for constructing St. 
Stephen's School on, Washington Ave. 
near Ninth St. Anton Riegs, 2554 Vine 
St., Cincinnati, Ohio, is Arch. 

Avondiale (Cincinnati P. O.), Ohie.— 
Bids will be received by the Board of 
Trustees, Pub. Library, Schoo! Dist. of 
Cincinnati, until Sept. 5 for construct- 
ing a Carnegie Branch Library at 
Mann Pl. and Reading Rd., Avondale. 

Canton, Ohio.—Bids will be received 
until Aug. 24 by the Board of Educa- 
tion for constructing a 12-room fre- 
proof school. 


Clyde, Ohio. 
until Sept. 5 by the 
Board, Columbus, for constructing an 
armory at Clyde. William M. Scofield, 
Schofield Bidg., Cleveland, is Arch. 


Bids will be received 
State Armory 





Cincinnati, Ohico.—A 10-story store 
and hotel building will be built at 
112-116 Sixth Ave. East. David J. 


Dichson is owner. 
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Dayton, Ohio.—Bids will be received 
by A. F. Shepherd, M. D., until Aug. 29 
for the construction of a dairy barn 
for the Dayton State Hospital. Plans 
by W. E. Ross, Arch., Dayton. 


+Iironton, Ohio.—James Knox Tay- 
lor, Superv. Arch. Treasury Dept., 
Washington, D. C., has awarded con- 
tract for the construction of a U. 8. 
post-office bullding at Ironton, Ohio, 
to EDWARD HENRY, Catlettsburg, 
Ky., at $68,390. 

Massillon, Ohio.—Bids were 
as follows on Aug. 16 by 
Taylor, Superv. Arch., 
Washington, D. C., 
ee eG 
Ohio, (a) 
George W. 
Chicago, (a) 
proofing Co., 
(b) $70,600; 
lottesville, 


received 
James Knox 
Treasury Dept., 
for the construction 
post-office at Massillon, 
limestone, (b) sandstone: 
Steles Construction Co., 
$92,600; Merrick Fire- 
New York, (a) $69,000, 
King Lumber Co., Char- 
Va., (a) $79,800, (b) $82,- 
800; Interstate Construction Ce., Sagi- 
naw, Mich., (a) $73,299, (b) $73,299; 
Sarenes Bros., Logansport, Ind., (a) 
$31,340,. (b) $84,000; Jehn G. Unkefer 
& Co., Minerva, Ohlo, (a) $75,816, (b) 
$77,800; Helladay & Crouse, Greens- 
boro, N. C., (a) $74,809, (b) $75,809; 
James de Vault, Canton, Ohio, (a) 
$69,627, (b) $71,627. 

Washington, Ohio.-The Board of 
Education has accepted the plans sub- 
mitted for the high school building, to 
cost $90,000. 


Wooster, Ohlo.—Bids will be 
ceived until Aug. 29 by the Ohio Ag- 
ricultural Experiment Station, to con- 
struct a fireproof addition to its main 
or administration building. 


Xenia, Ohio.—The Masons have pur- 
chased a site and will erect a large 
Masonic temple, it is reported. 

Cleveland, Ohio.—The City Hall Com- 
mission rejected all bids for inside 
steel construction at the City Hall and 
voted to readvertise. 

Lafayette, Ind.—A_ lease 
secured by M. Schultz on 
west corner of Fourth and 
and will construct a _ building. 
cost is about $60,000. The 
ing will be five stories high 
fireproof construction. 

South Bend, Ind.—Plans and specifi- 
cations are on file at the office of En- 
gineering News, New York, for the con- 
struction of a high school, Bids will 
be received until Aug. 29 (extension of 
date from Aug. 21). 


Brasil, Ind.—-The Commissioners of 
Clay County have made a requisition 
for $200,000 for the construction of a 
new court house. Plans and specifica- 
tions will be drawn at once and the 
contract let as soon as possible. 


Waldron, Ind.—The Trustees of the 
Methodist Episcopal Church will soon 
ask for bids for the erection and com- 
pletion of a church. 

Vincennes, Ind.—-The Vincennes & 
Southeastern Traction Co. is preparing 
to build a passenger station and car 
shops in this city and a large car barn 
in Petersburg. 

Alpena, Mich.—James Knox Taylor, 
Superv. Arch., Treasury Dept., Wash- 
ington, D. C., has awarded contract for 
the construction of a post-office at Al- 
pena, Mich., to JAMES CORSE, Ra- 
cine, Wis., at $81,825. 

+Iron Mountain, Mich.-The contract 
has been awarded to CHARLTON & 
KUENZLI, 423 Camp Blidg., for the 
erection of a school building and 
power-house. Plans by Foster Con- 
struction Co., 303 Casewell Bldg., Mil- 
waukee, Wis. The cost is $85,000. 

Detroit, Mich.—H. J. Rill, 54 Buhl 
Bldg., Detroit, has awarded iron work 
contract for the 2-story and basement 
dormitory, 80 150 ft., for the Polish 
Seminary, Rev. I. Buhackowsky, Orch- 
ard Lake, Mich., to RUSSELL WHEEL 
& FOUNDRY CoO., Chene St. and Belt 
Line R. R. 

#Spier, Rohns & Gehrke, 1325 Cham- 
ber of Commerce Bldg., Detroit, have 
awarded the following contracts for a 
printing building, four stories. and 
basement, 75 x 138 ft., for John Born- 
man & Son, 12 Larned St.: Structural 
iron work let to RUSSELL WHEEL & 
FOUNDRY CoO., Chene and Belt Line 
R. R.: masonry, to M. BURKHEITISER, 
660 Ellery St.; steam heating and 
plumbing let to HARRIGAN & REID, 
70 State St. 

*Grand Rapids, Mich.——-Bids will be 
received by James Knox Taylor, Super- 
vising Arch., Treasury Dept., Washing- 
ton, D. C., until Sept. 14 (extension of 
date from Aug. 31), for the completion 
of the fourth floor of the U. S. post- 
office and court-house at Grand Rapids. 


Milwaukee, Wis.—The First National 
Bank has authorized D. H. Burnham 
& Co., Archs., Chicago, to prepare 
plans for the construction of 16-story 
bank building. The probable cost is 
$1,500,000 

Betts & Hosmer are receiving bids 
for the First Baptist Church to be 
erected at Beaver Dam, Wis. The 
building will be 54 x 74 ft.. of brick 
and stone construction with a_ slate 
roof. The basement will contain a 
gymnasium, shower both, locker rooms 
and two classrooms, while the upper 
floor will contain the regular church 
auditorium and class rooms. The cost 
will be about $60,000. 


+Milwaukee, Wis. — Kirchhoff & 
Rose, Archs., Majestic. Bldg. have 
awarded the following contracts on a 
banking house for Second Ward Sav- 
ings Bank, at West Water, Cedar and 
Third Sts., to cost $100,000: General 
construction, FULDNER CONSTRUC- 
TION co., Milwaukee; heating, 
GRASSLER & GEZELSCHAP, Milwau- 


re- 


has been 
the north- 
Main Sts. 
The 
build- 
and of 
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kee; iron work, C. COLNIK MFG. CO., 


Milwaukee. 

. C. Eschweiler, Arch., Goldsmith 
Bldg., Milwaukee, is preparing plans 
for the proposed county agricultural 
and domestic economy school at Wau- 
watosa. There will be three buildings: 
administration, agriculture and horti- 
culture. All will be of reinforced-con- 
crete construction, with a steam heat- 
ing plant separate. The appropriation 
of the County Board is $188,000. 

The G. M. Barrett Co. is arranging 
for the construction of a 4-story addi- 
tion to its dry goods house on Grand 
Ave., between Fourth and Fifth 8ts., 
in the spring. John Miley is Pres. and 
Gen. Mer. 

Brust, Philipp & Heimerl, Archs., 
Camp Bldg., awarded the following 
contracts on the $44,000 addition to St. 
Mary's Sanitarium, 27th and Green- 
field Aves.: General work, A. SCHMIDT 
& SONS, Milwaukee; heating, GRASS- 
LER & GEZELSCHAP. 

#The Department of Public Works 
awarded contracts for the erecting of 
the first unit of the Municipal Isolation 
Hospital, Mitchell St. and 18th Ave., as 
follows: Mason, S. E. WABLIZIEW- 
SKI, Milwaukee; carpenter, GEORGE 
Fr. M. WITTE, Milwaukee; iron work, 
MILWAUKEE BRIDGE CO.; composi- 
cen floors, AMERICAN MONOLITH 


+Sheboygan, Wis.—The Board of Ed- 
ucation awarded the general contract 
for the construction of a new school 
on North Third St. and Lincoln Ave. to 
W. E. RIBBENS, Sheboygan, Wis. 

+Chippewa Falls, Wis.—The Rutledge 
Estate awarded the contract for the 
entire construction of the Hannah M. 
Rutledge Home for Aged Women to 
KINGSLEY & PAYANT, Faribault, 
Minn. Cost, $150,000. Contractor will 
sublet several divisions of the work. 

Madison, Wis.—M. E. McCaffrey, 
Secy. Bd. of Regents of the University 
of Wisconsin, will receive bids until 
Sept. 4 for the entire construction of 
the athletic annex to the university 
£ymnasium, not including the struc- 
tural steel, bids for which closed Aug. 
21. Plans are by Arthur H. Peabody, 
Univ. Arch. Cost, $155,000. 

Marion, Iowa.—Bids will be 
until Aug. 24 by the Board 
tion for erecting an addition to the 
Lineoln school. Plans by Charles A. 
Deeman &*Co., Cedar Rapids, Iowa. 

Wapello, lowa.—Bids will be_ re- 
ceived by the Board of Education un- 
til Ang. 25 for the erection of a high 
school. Plans have been prepared by 
John D. Chubbe, Arch., 816 Chicago 
Opera House, Chicago, Il. 

Janesville, Minn.—Bids 
ceived by the Building 
the Janesville Public 
until Sept. 2 for 
library. 


Minneapolis, Minn.—vVWilliam B. Itt- 
ner, St. Louis, Mo., has been retained 
to prepare plans for the Central High 
School at Fourth Ave. South and 34th 
St. Cost, about $500,000. 

Rices, Minn.—Bids will 
by Oliver Chirhart, Dist. Clk., until 
Aug. 24 for erecting a 4-room school. 
Plans were prepared by F. W. Kinney, 
Arch., 1003-4 Plymouth Bldg., Minne- 
apolis. 


Wadena, 


received 
of Educa- 


will be re- 
Committee of 
Library. Board 
erecting a Carnegie 


be received 


Minn.—Bids will be re- 
ceived by Eugene Boss, County Audr., 
until Aug. 28, for constructing an ad- 
dition to the County court-house. 
Plattsburgh, N. Dak.—Bids will be 
received by A. M. Warren, Secy. . 
of Educ., until Aug. 28, for erecting a 
high school. William T. Towner, 320 
Fifth Ave., New York, is the Arch. 


+Omaha, Neb.—The contract has 
been awarded to HOY & ELZY CoO., 
St. Paul, Minn., for the construction of 
a telephone structure at 18th and 
Douglas St. The building will cost 
about $52,000. 

Cody, Wyo.—Bids 
until Ave. 29 by Fred C. Burnett, 
County Clk., for the construction of a 
county court-house. Link & Haire, 
Billings, Mont., are Archs. 


#+Springfield, Mo.—The contract has 
been awarded to the HIRAM LLOYD 
CONSTRUCTION CO., of St. Louis, for 
the erection of the additional wing to 
the Fourth District Normai School 
building. The wing will cost $65,000 
and will bring the cost of the building 
to $290.000. The addition will be of 
Missouri marble and will be finished 
by January, 1912. 

St. Louis, Mo.—The Washington 
University Corporation will erect a 5- 
story second-class warehouse to be lo- 
cated at 801-809 Spruce St. and 315-25 
South Eighth St. The structure, ac- 
cording to the permit, will cost $68,- 
000. 


Claude, Tex.—Bids will be received 
by J. C. Caldwell, County Treas., until 
Sept. 11 for $60,000 court-house im- 
provement bonds. 


+Cleburne, Tex.—James Knox Tay- 
lor, Superv. Arch., Treasury Dept., 
Washington, D. C., has awarded con- 
tract for the construction of a post- 
office at Cleburne, Tex., to JOHN BAR- 
DON, Fort Worth, Tex., at $74,450. 


Houston, Tex.—The Settegast Realty 
Co. will erect a 4-story reinforced- 
concrete hotel and store building on 
the site fronting Fannin St., between 
Preston and Prairie Ave. The building 
will have a frontage of 150 ft. on 
Fannin St. and will run back 100 ft. 
in depth. It will cost approximately 
$100.000 and will require about eight 
months to construct. The contract was 
awarded to JOHN STADTLER. 


will be received 


Mineral Wells, Tex.—Bids were re- 
ceived as fellows on Aug. 17 by James 
Knox Taylor, Superv. Arch., Treasury 
Dept., Washington, D. C., for the con- 
struction of a post-office at Mineral 
Wells, Tex., (a) limestone, (b) sand- 
stone: Dieter & Wenzel Construction 
Co., Wichita, Kan., (a) $69,780, (b) 
$71,780; M. B. Whitlock Co., Denton, 
Tex., (a) $63,850; Newport Contracting 
& Engineering Co., Newport News, 
Va., (a) $72,493, (b) $76,493; Thames 
& Weber, Beaumont, Tex., (a) $69,358, 
(b) $69,956; John Bardon, Fort Worth, 
Tex., (a) $71,375, (b) same; Murphy & 
Craft, Mineral Wells, Tex., (a) $65,- 
769, (b) $68,630. 


+Hugoe, Okla.—The County Commis- 
sioners let the contract for the erec- 
tion of Choctaw County’s court-house 
and jail to DOMATHAN MOORSE, of 
oe Okla., his bid being $107,- 
0. 


Ft. Huachuca, Ariz.—Bids will be re- 
ceived by G. Gordon, Constr. Q. M., U. 
S. A., at an early date, for the con- 
struction of eight officers’ quarters, 
barracks and storehouses at this post. 


Olympia, Wash.—Wilder & White, 
New York City, were selected by the 
Washington State Capitol Commission 
to have charge of the new $5,000,000 
capitol to be built on the group plan, 
and construction of which will be 
started within a short time. The Com- 
mission held a competition and 30 con- 
testants entered. 


Klamath Falls, Ore.—Plans will be 
prepared by IL. J. Knapp, for the con- 
struction of a $300,000 hotel to be 
erected at Grater Lake. 


Pendleton, Ore.—Bids will be _ re- 
ceived by James Knox Taylor, Superv. 
Arch., Treasury Dept., Washington, D. 
C., Sept. 15, for the construction, com- 
plete (including plumbing, gas piping, 
heating apparatus, electric conduits 
and wiring, and lighting fixtures), of 
the U. S. post-office at Pendleton, Ore. 
Drawings and specifications may be 
obtained from the Custodian of site at 
Pendleton, Ore., or at the office of the 
Superv. Arch. 

Los Angeles, Cal.—A hospital will 
be erected by the Frances Willard 
Hospital Association at Washington 
and Figuera Sts. The building will be 
E-shaped with projections running out 
to Washington St. The structure will 
be of reinforced concrete with an ex- 
terior of gray stone blocks, offset with 
suitable trimming. The basement will 
contain a large dining room, class 
rooms and general store rooms. The 
second and third floors will be de- 
voted to private rooms. Altogether 
there will be 108 of these rooms. 

Plans have been prepared for a 4- 
story and basement brick hotel build- 
ing to be erected on a lot in Flower 
St., between Eighth and Ninth Sts., by 
F. A. Jean. The structure will cover 
a space 60 x 165 ft. and it will have 98 
rooms and 50 bathrooms. 

Plans have been completed for the 
11-story reinforced-concrete office 
building to be erected at the north- 
west corner of Hill and Fourth Sts. It 
will be built by the Black Fireproof 
Building Co. The estimated cost is 
$400,000 to $450,000. 


San Francisco, Cal.—G. E. Tuman 
has been granted a permit for the 
erection of a 7-story brick hotel build- 
ing at Sutter and Mason Sts. to cost 
$115,000. 

+#Los Angeles, Cal.—The BAKER 
IRON WORKS was awarded the con- 
tract at $135,000 for the structural steel 
work for the 13-story office building to 
be erected at Eighth and Broadway by 
the Los Angeles Investment Co. 


+Los Angeles, Cal.—Adelman & Bar- 
nett, Blanchard Bldg., have awarded 
the contract to the BARBER-BRAD- 
LEY CONSTRUGTION CO., 1824 East 
15th St., for the erection of a 7-story 
loft building. 42 x 112, on Broadway, 
for Mrs. Mary Isaacs. The construc- 
tion will be entirely of reinforced con- 
erete construction, and cost $60,000. 

Adelman & Barnett, Blanchard Bldg., 
have been retained by the Black Fire- 
proof Building Co. to prepare plans for 
an 11-story fireproof office building, 60 
x 165 ft., to be erected at Hill and 
Fourth Sts. The estimated cost is 
$450,000. 

*#Myron Hunt, Union Trust Bidg., 
awarded contract to E. D. TYLER, 539 
South Pasadena Ave., Pasadena, for 
the construction of a 2-story brick 
residence for J. P. Wilson, at Pasa- 
dena, at $45,000. 

#Parkinson & Bergstrom, Security 
Bldg., has awarded the contract to 
FRANK E. HARTIGAN, Story Bidg., at 
$100,000, for the construction of a con- 
erete garage, 70 x 160, at Tenth and 
Hope Sts., for the California Motor Co. 


+Oakland, Cal.—The Southern Pacific 
R. R. Co. awarded contract to JAMES 
STEWART & CO., at $217,000, for the 
construction of the brick and_ steel 
frame passenger station at 16th and 
Wood Sts. from the plans of Arch. 
Jarvis Hunt, of Chicago. 

#The same company awarded con- 
tract to J. W. CARR for the construc- 
tion of a $-story and basement brick 
building to be erected near the Oak- 
land Mole, from the plans of Arch. 
Barlow. 


San Diego, Cal.—The following bids 
were received by the County Super- 
visors for the construction of a 3-story 
reinforced-concrete jail: General con- 
tract: John Campbell, $46,000: Schaniel 
Bros., $46,500; J.T. Armstrong, $49,- 
171; J. R. Wade, $50,712; R. P. Shields, 
$57,910. Iron and steel: Bailey Orna- 
mental Iron Co., $38,000; Standard Iron 
Works, $55,595: California Iron Works, 
$64,000. Plumbing and heating: Schul- 
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theis Bros. Co., $16,500 
$16,868; Johnstone Piyy 
419; F. A. Heilbron, $) 


ing: H. D. Hubbs, $i5, 4: 


San Francisco, Cal.—’ 
Co. has taken out a per: 
struction of a 2-story | 
lodging building to’ . 
block bounded by Drun 
zon and Embarcade; 
50,000. 

Venice, Cal.—Sircy & | 
Hellman Bldg., have peop 
for a 6-story hotel 
building to be erecte:| 
George Evans and ass: 
of $200,000. The struc: 
x 215 ft. and of rei: 
construction. 


Port Perry, Ont.—!\\| 
ceived by R. C. Desroc} 
Pub. Wks., Ottawa, Ont 
for the construction of 
ing at Port Perry, Ont 

Weyburn, Sask.—Bids 
ceived until Tuesday, s: 
Desrochers, Secy. Pub. \ 
tawa, for the constructi: 
building. Plans, spec 
form of contract may 
forms obtaired from J 
Pub. Bldgs., Post-office 
peg, or Post-office Wey} 
Ottawa. 

Truro, N. S.—Bids wi 
until Aug. 25 by L. K 
Dept. of Railways and « 
erection of the stone pas 
at Truro, N. S. 


WATER SUPPLY—IRRKIGATION, 


(#Denotes a contract 


Alfred, Me.—The town 
ing the installation of a 
system. 

Augusta, Me.—The Mo 
Co. has increased its capit 
$300,000 to $400,000. Th: 
plies water to Kenneb 
bunkport, Cape Porpoise, \ 
and Agunquit. 

Brookfield, Mass,—Bids 
ceived until Aug. 26 by 
Commissioners for removi 
the reservoir. 


+*Pittsfield, Mass.—\\. 
advised that bids were 
Aug. 7 by the Board of P 
for laying water-pipe in t 
Lenox and Washington, M 
BULLARD, Sterling, Mass., 
ed the contract at $4,774 


Boston, Mass.—Bids wil! 
by the city until Aug. 25 
2,300 ft. of 12-in. high-s: 
Commercial St. Louis 
Comr. Pub. Wks. 

Preliminary work on ‘ 
sure fire service will be beg 
Ground will be broken ir 
Plans call for a pumping 
Charles River’ Basin, 


1.) 


throughout the business distr 


sum of $150,000 will be ex 
nually for ten vears. Louis 
is Comr. Pub. Wks. 

The following bids were 
Aug. 20 by the 
and Sewerage Commission 
2,840 ft. of 20-in. force n 
M. Cusack, Boston, $4,508 
Sons, Boston, $5,469; James 
Boston, $5,851. Dexter Br 
Chief Engineer. 


+Worcester, Mass.—T! 
awarded the contract to F 


Metropolit 


ae 


in 


” Russo & 


LETTE & SON, INC., of Bostor 


for furnishing pipe for th: 
laid f.om the 
tem the city 
abou: $60,000. 


Esti 


line. 


Metropolitan water 


*Sheihurme Falls, Mass.—Bids 


of a water-w 
Falls | 


ction 
Shelburne 


const: 
for the 


will be received by the Board 


the Dist 


The work 


Commissioners of 
toon, Aug. 390. 
«onsists in 
6, 8 and 10-in. water pip 
sories and the constructio: 
small reservoirs. 


rict 


laying about te: 


Plans can 


at the office of the Commissioner 


the office of E. E. Davis, 
ampton, Mass., and specific 
form of proposal can be 
personal request from 
man, Clk., Comrs., Shelbur: 
no plans or specifications 
mailed. 


+#New York, N. Y.—T! 


Valve Mfg. Co. of Indian Ore 


been awarded the contra: 


Frank H 


Eng! 


tained on 
Oak- 
Falls, but 


will be 


Chapman 
ard, nas 


Board of Water Supply for ! 


gate valves for the Catskil! 


+Geneva, N. ¥.—We are 0! 
vised that bids were 


the construction of a slow 
Plant and a concrete rese! 
slow sand filter plant will « 
placing of pipes, gates and 
purtenances, the construct 
operating house and about 


2 


yds. of earth excavation, 3.0)! 


of concrete masonry, 6,300 |! 
reinforcing and 2,800 cu. )y 
gravel and sand. The con 
voir will comprise about 9,' 
of earth excavation, 
concrete masonry and the_ 
pipes, gates, etc. The bids f 
ter plant: LAKE SHORE ( 
TION & SUPPLY CO., of Dun 
$35,291 (awarded contract) 
Bunting, $43,384; Pittsbure 
tion Co., $44,210; Stobaugh | 
Co., $45.953; Hilton & Mas: 
Reservoir: SHORE ( 


LAKE CK 
TION & SUPPLY CO., $18.60” 


contract); Hilton & Mas: 


Stobaugh Contracting Co... 


receiv: 
Board of Public Works on Au 


2,000 cu. 


ficially ad- 


d by the 
& for 


@e 1 


nprise the 
other ap 
n of an 
8,700 ca 
yeu. yds 
s. of steel 


is. of filter 
rete 


reser 
» cu. yas 
yds. of 
lacing _% 
low: Fir 
NSTRUC- 
rk, N. Y 
James B 
Construct 
yntracting 
n, $51,981 
NSTRUC 
(awar 
(9329.68 
$30,386; 
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ng, $31,481; P. H. Mur- 
James . William S. Johnson is 
ray a1. Tr mont St., Boston, Mass.; 


Bog! churen | City Engr. 

. tady. N. ¥.—The Board of 
chenec’™d Apportionment has ap- 

gstimate “'o-jinanee authorizing the 

. ¢ water mains in Nott, 

imilton Sts. 


_ Pa—The Borough Coun- 
i contracts for cement- 
ng reservoirs and drill- 
n well as follows: Res- 
\. & F. M. WAGMAN, of 
., at $5,200; drilling 
CENTRAL CONSTRUC- 
{arrisburg, Pa. 
Pa.—Bids will be _ re- 
‘ouncil until Sept. 4 for 
work: For laying about 
c.-i. water pipe, and 160 
vanized pipe, the setting 

S ig, three 6-in. tees, one 

of ore nd, three 6-in. plugs, two 6-in. 

5 pbuilding two brick gate 





ail ind specifications may be 
pore at the office of Frank Trautman, 
pord. Clk. 
pure. Pa—The_ contract has 
_tPitwrde| by the H. J. Heinz Co., 
ben ittsburg, to the CUMMINGS 


eenUCTURAL_ CONCRETE CO., of Mc- 
Kees Rocks, Pa., for constructing a 
orete reservoir of 800,000 gallons 
capacitY on River Ave., at about $30,- 





¢Pittsburs, Pa.—Contracts have been 
awarded as follows by the City Con- 
soiler for furnishing and erecting ma- 
sig] at various pumping stations, 
Roilers, ete, at Ross pumping station, 
+ BABCOCK & WILCOX CO., 85 Lib- 
» St. New York, at $16,800; water 
.» West Carson St. station, BOOTH & 
NN, LTD., of Pittsburg, at $7,210. 
No bids were received for the rising 
main for the Mission St. station. Bids 
we re opened on Aug. 

Pa.—The contract for fur- 
hing 1,200 tons of 6 and 12-in. pipe 
was awarded on Aug. 12 by the Board 

Water Commissioners to the ,U. S. 
CAST IRON PIPE & FOUNDRY CoO., 
37 East Ferry St., Buffalo, N. Y., the 
owest bidder, at $21.70 per ton and $50 
per ton for special castings, f. o. b. 
Brie. 

Philadelphia, Pa.—The Baltimore & 
Ohio R. R. Co. has been granted per- 
mits for the erection of water-tanks 
and for alterations to the pump-house, 
nn the southwest corner of Snyder and 
Meadow Aves., and also for the erec- 
tion of water-tank supports along the 
Delaware River near Snyder Ave. The 
combined alteration will cost $8,500. 
J. G. Teders Wil- 
mington, Del 
Juniata, Pa.—Bids will be received 
ntil 8 p. m., Aug. 31, by the Borough 
Council for the construction of a res- 
f r. Estimated cost, $23,000. Har- 
vey Linton is Engr., Altoona, Pa. W. 
H. Baird is Boro. Clk. 

Sligo, Pa.—The borough is consider- 
ng the construction of a water-works 
system. Estimated cost, $8,000. J. J. 
Neil is Boro, Clk. 

Wilmington, Del.—The Board of 
Water Commissioners has decided to 
estigate the cost of installing 
iter-driven pumps with a view to 
ng the surplus water in the Brandy- 
wine River for pumping purposes to 
relieve the steam pumps. 


Smithfield, Md.—The Washington 
County Water Co., of Hagerstown, Md., 
s considering the construction of a 
reservoir near here. 


Norfolk, Va.—Bids will be received 
intil 8 p. m., Sept. 1, by the Water 
nission for additions to the water 

















is Resident Engr., 


















Sut 


‘Colonial Beach, Va.—Bids will be re- 
ceived by H. W. B. Williams, Mayor, 
intil Oct. 11 for furnishing material 
and constructing water-works and a 
tem of sanitary sewers and a sew- 
age disposal Harry Stevens is 
Vonsulting Engr., Union Trust Bldg., 
Washington, D. C. 


_ Grafton, W. Va.—Riggs & Sherman, 
Consult. Engrs., The Naseby, Toledo, 
Uhio, have completed plans for water- 
works improvements, recommending a 
Power station at the park to cost $49,- 
i), force main to West Main St. to 
cost $27,907 and secondary main to old 
so ee station to cost $15,708. Total, 





plant. 





_ Northfolk, W. Va.—Bids will be re- 
flved by the city until about Oct. 

— the construction of a water system, 
ineluding concrete tanks of 30,000 gal- 


ne capacity each, and filters for the 


bine bere. N. C.—The city will receive 
aoa until Sept. 1, addressed to F. T. 
of fe eom, Clk. for furnishing 1,500 ft. 
.. 8. Standard c¢.-i. pipe for water 
main, f. o. b. Newbern. 


co tarlotte, N. C.—Bids will be re- 
Wet until Aug. 24 by the Board of 
ater Commissioners for furnishing 


oo 5,500 tons of 24-in. ¢.-i, bell and 
of ee pipe and about 60 tons 
Specials, 


Alternate bids on wood 
aa. about four miles of line will 
p nsidered. Gilbert C. White is 
“ngr., D irham, N. Cc. 


Winston-Salem, N. ©.—The cit 
y ‘ . U.— y has 
ae $49.000 of bonds for the exten- 
of the wvater_mains and improvement 
the water plant. : 
Palmetto, Fla.—The cit: 
. re y has voted 
aed ree for the construction 
; 8 . . . 
Whitehead ig lkapor: paving. W. B 


Pipe for 


ENGINEERING 


Stevenson, Ala.—The city has en- 
gaged the J. B. McCrary Co., Empire 
Bidg., Atlanta, Ga., to prepare plans 
and estimates for the construction of a 
water-works and electric plant. 


Monroe, La.—The City Engineer is 
preparing plans for laying new and 
larger water mains throughout that 
portion of the city covered by the old 
mains. Estimated cost, about $75,000. 
Noted on Aug. 17. 


+Lakeland, Ky.—Bids were received 
on Aug. by the Kentucky State 
Board of Control for Charitable Insti- 
tutions, Lakeland, . for constructing 
and erecting an elevated steel tank, 
from plans by J. T. Neighbors, of 
Lakeland. The contract has_ been 
awarded to the DES MOINES BRIDGE 
& IRON CoO., of Des Moines, Iowa, at 
$8,100. 


Cincinnati, Ohio.—The lowest bid re- 
ceived on Aug. 4 by the city for laying 
water mains in Edwards and Grandin 
Roads, Delta and Columbia Aves. and 
Deerfield Road was submitted by M. 
F. Quill, Commercial Tribune Bldg., 
Cincinnati, at about $12,244. 


*#Ironton, Ohio.—The contract for 
furnishing 261 tons of 12-in.; 193 tons 
of 10-in., and 40 tons of 6-in. c.-i. pipe, 
bids opened on Aug. 15, will probably 
be awarded by the Department of 
Public Service to the LYNCHBURG 
FOUNDRY CoO. at $21 per ton f. o. b. 
Ironton. Other bidders were: R. D. 
Wood & Co., $24.30; U. S. Cast Iron 
Pipe & Foundry Co., $22.40. 


Magnolia, Ohio.—The citizens on 
Aug. 7 decided to install a system of 
water-works. 


Rockport (r. f. d. from Rocky Point), 
Ohio.— Bids will be received until noon, 
Aug. 24, by Fred Feuchter, Clk., Bd. 
of Trustees of Public Affairs, Rockport, 
for constructing water mains in Linn- 
dale Road, Barthelman Ave., Williams 
Ave. and Vernon St. Plans and speci- 
fications are on file with the Clerk or 
at the office of the W. H. Evers Engi- 
neering Co., The Arcade, Cleveland, 
Ohio. 

Ann Arbor, Mich.—The city 
gaged Prof. S. G. Williams, Ann Ar- 
bor, to appraise the local water plant 
and outline a new system. 


Sandusky, Mich.—The citizens have 
voted to issue bonds for $8,000 for the 
extension and completion of the water- 
works and electric light plant. 

Battle Creek, Mich.—We are officially 
advised that the city desires bids for 
filter plant, capacity from 4,000.000 to 
8,000,000 gallons per 24 hrs. Informa- 
tion may be had by addressing P. M. 
Metcalf, M. E., Battle Creek. 


has en- 


Muskegon, Mich.—Bids will be re- 
ceived by the city until Sept. 5 for 
water-works improvements. Riggs & 


Sherman are Engrs., Toledo, Ohio. 


Chicago, I11l.—Bids will be received 
until 11 a. m., Aug. 24, by L. E. Me- 
Gann, Comr. Pub. Wks., for labor and 
materials, ete., necessary, for con- 
structing and erecting complete the 
parapet and well wall on the Edward 
F. Dunne Crib, located in Lake Michi- 
gan. 

*#The Board of Local 
has awarded contracts as follows for 
furnishing and laying water supply 
pipes in the following streets: Augusta 
St., Butler St., Delaware Pl., West 46th 
St., Luella Ave., East 106th St., Pearson 


Improvements 


St., West 70th Ave., South Campbell 
Ave., North 40th Ave., Indiana Ave., 
and West 105th St., to MALACHY 
MURPHY, 5315 Wabash Ave.; Calhoun 
Ave., South Hamilton Ave., Lawrence 
Ave., West Madison St., South Maple- 
wood Ave., East 95th St., to SIMON 


RYAN, 2927 West.Congress St.: Prairie 


Ave. and Torrence Ave., to EDWARD 
CONNOR, and Grace St., to CARMINE 


ROBERTS. 


Bids were opened on Aug. 


+#Kewanee, Ii1.—The Board of Local 
Improvements has awarded the con- 
tract to ALBRECHT BROS., of Ke- 
wanee, for trenching and laying water 
mains in Pine St. 


Rockford, Ul—The City Council 
has decided to sink an additional well 
at 18th Ave. and Eleventh St. to pro- 
vide the southeast end with water. 
Estimated cost, $10,000. 


San Jose, ll.—The town is con- 
sidering the installation of a water- 
works system estimated to cost about 
$9,000. 


+Westfield, Wl—The contract has 
been awarded to the CHICAGO 
BRIDGE & IRON CO., 105th and 
Throop Sts., Chicago, by the City 


Council for the construction of a steel 
tank 115 ft. high, with a capacity of 
60,000 — Bids wer opened on 


Awasg. x ; Paige, Terre Haute, 
Ind., is Engr. 
‘Cunton, Tl.—Bids will be received 


by the Fire and Water Commission un- 
til Sept. 16 for a _  2,000,000-gallon 
pumping engine of the horizontal 
cross-compound surface condensing 
Meyer valve type and for an air com- 
pressor capable of displacing 800 cu. 
ft. of free air per min. C. R. Beam is 
City Engr. 


Springfield, i.—Bids will be_re- 
ceived by W. J. Spaulding, Comr. Pub. 
Property, until no § 28 for 24-in. 
flanged c.-i. pipe and specials, includ- 
ing two 16-in. and four 24-in. valves 
f. o. b. cars, pumping station. 


Seaton, Il.—Plans have been pre- 
pared by R. W. Bolton, of Aledo, Ill., 
it is reported, for the construction of 
a gravity system of water-works, in- 
cluding a supply tank with a capacity 
of not less than 20,000 gallons, on a 
steel tower 80 ft. high, the water sup- 


NEWS. 


Ply to be derived from a 6-in. deep 
well and pump, both to have a capac- 
ity of 20 gallons per min.; watermains 
to cover entire business and residence 
district, requiring 20 blocks of mains, 


5-in. mains in business section and 4 
and 3-in. mains in residence sections 
and double hydrants at every block 


+Pana, I11.—The contract for the 
new water-works system here has been 


awarded to O. T. DUNLAP, of Ed- 
wardsville, Ill; McGOWAN & CO. of 
Cincinnati, Ohio, and the PLATT TRON 
WORKS, of Dayton, Ohio Total cost, 
$51,200. 

Elroy, Wis.—Bids will be received 
until Aug. 29 by the City Clerk for 
erecting an elevated steel tank of 25,- 


000 gallons capacity and laying about 
1,500 ft. of 4 and 6-in. c.-i. pipe Cc 
B. Stewart is Consult. Engr., Madison, 
Wis. 

West Milwaukee, 
Board will receive 
for furnishing and 
of 8-in. c.-i. water 
gates, hydrants 
tenances. 8S 
A. Geiger, 12 
is Engr. 

Sparta, Wis.—C. H. Gregory, Secy., 
Water Comn., will receive bids until 2 
p. m., Sept. 2, for laying 180 ft. of 10- 


Wis, 
bids 
laying 


The Village 
until Sept 

5,000 lin. ft 
pipe, setting stop 
and all other appur 
Brew is Village Clk.: G 
Mack Block, Milwaukee, 


in., 1,670 ft. of 8-in.. 796 ft. of 6-in. 
and 2,100 ft. of 4-in. pipe and five hy- 
drants. 


+Arthur, lowa.—The 
construction of the 


contract for the 
water-works sys- 


tem here has been awarded to the 
LOVELL CONSTRUCTION CoO., of Min- 
neapolis, Minn., at $9,450 

Council Bluffs, Iowa.—RBids will be 


received by the Board of Water Works 
Trustees until Sept. 7 for an 8,000,000- 
gallon Corliss cross-compound pump 
ing engine. Burns & McDonnell, Sear- 
ritt Bldg., Kansas City, Mo.. are Engrs. 
S. L. Etnyre is Supt. W.-Wks. 

+Lester, lIowa.—The contract has 
been awarded to C. W. HOLLAND & 
CO., of Des Moines, Iowa., for install- 
ing a system of water-works at $5,- 
965. 

Lost Nation, Ilowa.—We are officially 
advised that The Iowa Engineering 
Co., Charles P. Chase, Mgr., has been 
engaged to prepare plans and specifi 
cations for the construction of a 
water-works system here. Estimated 
cost, $12,000. 

Decorah, lowa.—PBids 
ceived by F. M. 
til Sept. 6 
mains. 


will be re- 
Hughes, City Clk., un- 
for the extension of water 


*Fairfield, Iowa.—Bids will be_ re- 
ceived by C. E. Ward, Chmn. Water 
Com., until 7 p. m., Sept. 25, for a 
gravity filtration plant, the plant to 


consist of building, filter tanks, coagu- 
lation tanks, settling tanks, pumps, 
blower, washing devices, pipe fittings, 


ete. Size of plant to be sufficient for 
treatment of 1,000,000 gallons per 24 
hrs. 


+Boone, Iowa.—The City Council has 
awarded the contract to ZITTRELL & 
SULLIVAN, of Webster City, Iowa, for 


constructing two large reservoirs. 
#Duluth, Minn.—S. JOHNSON and 

ERICK NORDQUIST & CO., who sub- 

mitted a joint bid on Aug. 17 to the 


city, have been awarded 
for the west end hillside 
extension by the Board of Water and 
Light Commissioners at $15,283. Other 
bids were: Charles Eklund, $15,977; 
George R. King, $16,169; Pastoret Law- 


the contract 
water-main 


rence Co., $16,776; E. Engle, $17,316; 
Fairbanks, Morse & Co., $18,781; <«. S 
Prosser & Co., $19,684. 

+ Minneapolis, Minn.—The Water 
Committee has awarded contract for 
6,500 ft. of 60-in. water pipe. it is re- 
ported, to the U, S. CAST-IRON PIPE 
& FOUNDRY CoO., Rookery Bidg., Chi- 
cago, Ill., at $25 per ton. The pipe 
will be used for the water main from 


the pumping station to Central Ave. 
Burden, Kan.—Bids will be received 

until 7 p. m., Sept. 5, by the town for 

the installation of a water-works sys- 


tem including c.-i. pipe, hydrants, 
valves, 50,000-gallon tank, gasoline 
pumping equipment, ete. Rollins & 
Westover are Engrs. Beals Bidg., 


Kansas City, Mo, 


+Burlington, Kan.—We are officially 
advised that all bids for water-works 
extensions were rejected by the city 
on Aug. 11. The lowest bid received 
was $11,500. On Aug. 14, J. W. VASEY 
submitted a bid of $9,843 and was 
awarded the contract. 


Chapman, Kan.—Burns & McDonnell, 
Consult. Engrs., Scarritt Bidg., Kan- 
sas City, Mo., are preparing plans for 
the construction of a system of water- 
works. Estimated cost, $20,000. 

Mound City, Kan.—Bids will soon be 
asked by T. T. Thorne, City Clk., for 
improvements to the water-works sys- 
tem. Estimated cost, $25,000. The J. 
S. Worley Co. is Engr., Reliance Bldg., 
Kansas City, Mo. 


Pittsburg, Kan.—The citizens on 
Aug. 1 voted in favor of issuing bonds 
for $225,000 for the purchase of the 
plant of the Pittsburg Water Supply 
Co. and $40,000 for proposed improve- 
ments. 


+Anselmo, Neb.—The contract for 
constructing water-works here has 
been awarded by the city to C. G. 
EMPFIELD, of Anselmo, at $7,450. 

Omaha, Neb.—Bids will be received 
until Sept. 6 by the Water Board for 
the construction of a 14-in. water- 
main from 40th and California Sts. to 
48th and California Sts., for the sup- 
By, = Dundee. Estimated cost, about 






gl 

Crawford, Neb.—Cliyvde Hornby, City 
Cik., will receive bids until 4 p. m., 
Sept. 2, for 34,000 ft. of wood stave 
water pipe and 2,000 lbs. of c.-i. fit 
tings, ete 

Aberdeen, S. Dak.—The City Com 
mission lras authorized R,. B. Easton 


City Eng to prepare plans for the 
erection of a stand pipe of 500.900 or 
600,000 gallons capacity 








Rapid City, 8S. Dak. The city is con 
sidering the installation of a wate 
works system Estimated cost 100, 
ooo 

Sioux Falls, S. Dak.—-Bids will be 
received about Sept. 15 for sinking a 
new well Estimated cost, $12,000. S 
B. Howe is City Eng 

Grand Forks, N. Dak.-—Bids will b« 
received by H. G. Lykken, City Engr 


until Sept. 15 for a vertical, compound 

outside packed, double-acting steam 

pump of 1,500,000 gallons capacity 
Hannibal, Mo.—The city has pur 


chased the water-works plant of the 
Hannibal Water Co, at $275,000. Noted 
on Aug. 17 





Kansas City, Mo.—Bids will be r: 
ceived until 2 p. m Aug. 30, by the 
Purchasing Agent Kansas City, for 
the erection of an intake pier hous« 
structural steel work and an electri 
traveling crane at the Quindaro, Kan 
station of the Water Works Depart 
ment. Plans are on file it the office 
of E. B. Harrington, Secy. Bd. Fire and 
Water Comrs 

St. Charles, Mo.—-The City Council 


rejected all bids opened for the 
proposed water-works improvements 


has 


as excessive. New bids will be asked 
for two reservoirs and a pipe line 
Estimated cost, $30,000 

Kansas City, Mo.—Burns & MeDon 
nell, Consult Engrs Scarritt Bldg 
Kansas City, Mo., are preparing plans 
for the construction of a system of 
water-works for the Jackson Counts 
farm Leo M. Gilday is County Clk 

Alpine, Tex. A large system of ir 
rigation is to be installed near here 
by H. J. Gray, of Alpine ind asso 
ciates A reinforced-concrete dam wilil 
be built to impound sufficient water 
to irrigate 23.000 acres of land A 
town will be laid out upon tl! prop 
erty which the syndicate has pur 
chased 

Dallas, Tex.—Plans have been ap 
proved and the City Secretary in 


structed to advertise for bids for the 
erection of a reinforced-concrete dam 


across the Trinity River at California 
Crossing Estimated cost, about $20 
000 J. M. Preston is City Engr 

Luling, Tex.—G. S. Combs, of San 
Antonio, Tex., and associates, will in 
stall an irrigation system upon atract 
of 1,200 acres of land that they have 
bought near here A pumping plant 
will be installed and a water supply 
obtained from the San Marcos River 

San Marcos, Tex.—-The San Marcos 
Utilities Co. will extend its water 
works system into Katyville, a suburb 
of this place The laying of 3.500 ft 
of water mains will be required 

Smithville, Tex.—T! Smithvill 
Light, Power & Water Co. will sink 
two 10-in. artesian wells to supply the 
town. 

Fort Stockton, Tex.—-We are officially 
advised that T. W Mavity, Lyndon 
Kan., has made surveys and plans and 
specifications for an irrigation project 
on the Pecos River Pecos County, 
Tex. 

Bennington, Okla.—-Th« town has 
voted $20,000 of bonds for the con 
struction of a water-works system 

+Hollis, Okla.-The city has 
awarded the contract to KENNEDY & 
RLEMING, of Oklahoma City, Okla., 
for the construction of the water sys 
tem. 

Wainwright, Okla.-The town has 
voted $20,000 of bonds for the con 
struction of a water-works system 

+Waynoka, Okla.--Bids have been 


received as follows by the city for the 
construction of a water and electric 
light system: N. S. Sherman Machine 
& Iron Works, $23,977 Kennedy & 
Fleming, $24.006; OKLAHOMA ENGI 
NEERING CO., Anadarka, Okla., $24, 
{75 (awarded contract); Fletcher & 


Hultz, $27,781 
Olathe, Cole.—The Town Board on 
Aug. 10 awarded the contract to 


BARNES & STEPHENS, of Colorado 
Springs, Colo., for the construction of 
the water system at about $59,300. 

Las Cruces, N. Mex.—PBonds for $75.- 
000 have been sold for the construc- 
tion of water-works and a sewer sys- 
tem. “ 

+Las Craces, N. Mex.—The Secretary 
of the Interior has awarded the con- 
tract to the LIDGERWOOD MPG. CO., 
96 Liberty St.. New York, for furnish- 
ing three cableways for use in the 
construction of Fagle Dam, Rio Grande 
Irrigation Project, N. Mex. These ca 
bleways each have a span of 1,420 ft 
They are to be operated automatically, 
each cableway adapted to operate a 
3-yd. Type B, Andresen-Evans grab 
bucket or its equivalent, representing 
an average load of ten to cleven tons 
when filled with sand, or an average 
load of concrete of eight tons, oper- 
ating with aerial dumping device. The 
bid of the Lidgerwood Mfg. Co. was 
$47,400. 


Carisbad, N. Mex.—The 
Public Utilities Co. has adopted plans 
for the construction of an addition to 
its reinforeced-concrete dam near here 
at a cost of about $8.000. A. J. Muzzy, 
of Bristol, Conn., is Pres. 
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+Newton, Utah.—The contract has 
been awarded to the WHEELWRIGHT 
CONSTRUCTION CO., of Ogden, Utah, 
for constructing the water-works sys- 
tem at about $20,000. 

Thistle, Utah.—Bids were opened on 
Aug. 7 by the U. 8. Reclamation Ser- 
vice, Provo, for the construction of the 
diversion canal, about five miles of 
canal, located about 15 miles north- 
east of Thistle. The work involves 
the excavation and placing of approx- 
imately 145,000 cu. yds. of material. 
The bids follow: Maney Bros. & Co., 
Boise, Idaho, $34,510; N. Straw & Co., 
Springville, Utah, $43,310; Ely Con- 
struction Co., Springville, $26,460; W. 
O. Morrison, Denver, Colo., $32,845. 

Asotin, Wash.—The Council is con- 
sidering issuing bonds for $35,000 for 
the installation of a water system. E. 
Mathas is Town Clk. 


Elma, Wash.—The Council is con- 
sidering water main extension. 

Tenino, Wash.—The Council has 
granted a franchise to the Tenino 
Light, Power & Water Co. to erect and 
maintain ard operate a system of 
water-works here. 

Toppenish, Wash.—The Council is 
considering extending the watermains. 

+Portiand, Ore.—The city has 
awarded contracts as follows for fur- 
nishing and delivering water pipe and 
speciais: To the U. 8S. CAST IRON 

PIPE & FOUNDRY CoO., Rookery Blidg., 
Chicago, Lil., for 2,000 tons of 8-in. pipe 
at $32.25 per ton, or $64,500; to the 
OREGON IRON & STEEL CO., Oswego, 
Ore., for 497 tons of 12-in. pipe at $32 
or $15,904, and 940 tons of 8-in. pipe at 
$32 or $30,800; and 163 tons of 6-in. 
pipe at $33 or $5,379. 

Woodville, Ore.—Plans have been 
prepared for the instailation Of a 
water system here, including both 
pressure tank and reservoir system, 
6-in. pipe to be used from_ reservoir 
to foot of hill, about 2,000 ft., and 4- 
in. pipe through the town. 

+Los Angeles, Cal.—The contract 
has been awarded to J. L. ACKLAND, 
818 Kingsley Drive, Los Angeles, for 
the construction of a 600,000-gallon 
reinforced-concrete water reservoir, on 
Los Angeles Mesa tract for the Mesa 
Land Co., Forrester Bidg., Los Angeles. 

San Francisco, Cal.—The Board of 
Public Works has awarded the con- 
tract for constructing a division wall 
of concrete in the Twin Peaks reser- 
void to the HEALY-TIBBITTS CON- 
STRUCTION CO., Main and Market 
Sts., San Francisco, at $19,500. This 
reservoir is for the auxiliary fire pro- 
tection system. 

#The Board of Public Works has 
awarded the contract to F. C. ROB- 
ERTS, of San Francisco, for the con- 
struction of a 500,000-gallon steel tank 
to connect with the Twin Peaks res- 
ervoirs at $12,350. Noted on Aug. 10. 

#Oakdale, Cal.—-The contract has 
been awarded to the SACRAMENTO 
PIPE WORKS for furnishing about 
45,000 ft. 24 to 12-in. pipe for the water 
system here, 

Sawtelle, Cal.——Bids will be received 
until Sept. 7 for furnishing and instail- 
ing a water softening plant at the Na- 
tional Soldiers Home at Sawtelle. E. 
W. Moore is Treas. 

* Windsor, Ont,— Bids for an intake pipe 
and screen well for the city, addressed 
to W. A. Hanrahan, Second Water 
Comn., will be received at the office 
of the Water Commissioners until 
Sept. 12. Copies of plans and specifica- 
tions are on file at the Water Office, 
Windsor, and also at_the office of 
Smith, Hinchman & Crylis, Detroit, 
Mich. 

Winnipeg, Man.—Bids will be re- 
ceived until 11 a. m., Sept. 5, by M. 
Peterson, Secy. Bd. Control, for sup- 
plying a quantity of c.-i. water pipe 
delivered f. 0. b. city yards, Winnipeg. 


SEWERAGE. 


(*Denotes that this work ig advertised in 
Engineering News.) 


New Bedford, Mass.—Bids will be re- 
ceived until Sept. 6 by the city for lay- 
ing about 3,300 ft. of 60-in. pipe in 
Buzzards Bay for the outfall of the in- 
tercepting sewer system. Plans, speci- 
fications and form of proposal may be 
secured upon application to William F. 
Williams, City Ener. 

+Wrentham, Mass.— We are officially 
advised that the contract has _ been 
awarded to MORRELL & DIPPOLITO, 
North Attleboro, Mass., for the con- 
struction of sewers, etc., for the State 
School here, at $7,948. Bids were 
opened on Aug. 21. William 8. John- 
son is Engr., 101 Tremont St., Boston, 
Mass. 

+Boston Mass.—The contract for 
»ipe drains in Champney St., Brighton, 
nas been awarded to GEORGE J. RE- 
GAN. Louis K. Rourke is Comr. Pub. 
Wks. 

*#The contract for sewerage works 
in Byron St. has been awarded to 
DANIEL E. LYNCH. Louis K. Rourke 
is Comr. Pub. Wks. 

Boston, Mass.—Bids will be received 
until Aug. 25 by the Department of 
Public Works for the construction of 
eatch basins in Roxbury and Dorches- 
ter, and for constructing pipe sewers 
and drains in Freeport and Conley Sts., 
Dorchester. Louis K. Rourke is Comr. 
Pub. Wks. 

Fitchburg, Mass.—We are officially 
advised that bids were received by the 
Board of Sewage Disposal Commission- 
ers, 352 Main St., on Aug. 15, for the 
construction of Section 2 and Section 
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2A of the main intercepting sewer. The 
bids follow: Section 2: C. E. Trumball 
Co., Boston, Mass., $46,709. A. G. Toma- 
sello, Dorchester, Mass., $53,841; Little 
& Seretto, Leominster, Mass., $54,504; 
George W. Carr, Worcester, Mass., 
$58,518; John J. Falvey, Somerville, 
Mass., $61,352; James D. Kelly, Dor- 
chester, $62,112; Coleman Bros., Boston, 
$70,557. Section 2A: Little & Seretto, 
$57,073; James D. Kelly, $58,695; A. G. 
Tomasello, $67,402; Coleman’ Bros., 
$91,595. 


*+Torrington, Conn.—The contract 
for the completion of the McKinley St. 
outfall sewer and sewers in Wall and 
Millard Sts. has been awarded to H. 8S. 
DRISCOLL & CO., at $5,750. The items 
were 1,189 ft. of 18-in., 790 ft. of 10-in., 
1,253 ft. of 8-in. vitrified tile pipe, 138 
ft. of 18-in. c.-i. pipe and relaying 134 
sq. yds. of paving. 


Wallingford, Conn.—-Bids will be re- 
ceived until Sept. 5 by the Court of 
Burgesses for the construction of a 
sewer in Randolph St. and Hall Ave. 


Dunkirk, N. Y.—J. M. Hackett, City 
Engr., has prepared plans and specifi- 
eations for the construction of about 
one mile of new sewers. Estimated 
cost, $20,000. 


Hobart, N. Y¥.—O. A. Miller, Engr., 
Oneonta, N. Y., is completing plans and 
specifications for the construction of a 
sewer system here. Estimated cost, 
$25,000. 

Newburgh, N. ¥.—The City Clerk will 
receive bids until Sept. 5 for construct- 
ing a tile pipe sewer along the course 
of the open ditch on the south side of 
Washington Heights and on the north 
side of the Erie R. R. tracks for a dis- 
tance of about 1,400 ft. to connect with 
the drain at a point near the north en- 
trance to the West Shore tunnel. 

New York, N. Y.—Bids will be re- 
ceived by Alfred E. Steers, Pres. Boro. 
Brooklyn, until 11 a. m., Aug. 30, for 
furnishing all the labor and material 
required for constructing a sewer in 
Lincoln Ave., between Ridgewood Ave. 
and Jamaica Ave., and a temporary 
outlet across what was formerly Con- 
dit St. 

+New Rochelle, N. Y.—The contract 
for the construction of sewers in North 
Ave., from Eastchester Road to Broad- 
view, has been awarded to ROCHELLE 
ee ge COo., of New Rochelle, 


Hightstown, N. J.—Plans have been 
approved by the State Board of Health 
for the installation of a sewer system. 
Estimated cost, $35,000. 


+Paterson, N. J.—The contracts for 
the construction of the West Paterson 
Totowa sewer were awarded by the 
Board of Public Works on Aug. 14 as 
follows: Section B, McKIERNAN & 
BERGIN, $14,082; Section C, part 1, 
FRANK PUGLIA, $2,649; Section C, 
part 2, UNION BUILDING & CON- 
STRUCTION CO., $6,473; Section D, 
FRANK PUGLIA, $4,067; Section E, 
UNION BUILDING & CONSTRUCTION 
CO., $25,000; Section F, UNION BUILD- 
ING & CONSTRUCTION CO., $20,860; 
Section G, UNION BUILDING & CON- 
STRUCTION CO., $7,978. 

Altoona, Pa,—Bids will be received 
until 3 R m., Aug. 25, by the Board of 
Public Works, for the construction of 
a 12-in. vitrified clay pipe sewer in 
Eleventh Ave., between Eleventh St. 
and Twelfth St. W. M. C. Craine is 
Pres. Bd 

+West Pittston, Pa.—The contract 
has been awarded to McCONVILLE & 
FITZPATRICK, of Pittston, at $6,398, 
for repair work on the sewage system. 
The repair work will include the sew- 
ers on York Ave., Montgomery St., Exe- 
ter St., Susquehanna Ave., Warren St. 
on a small portion on Luzerne Ave. 
outlet. 


+Philadelphia, Pa.—We are officially 
advised that contracts for sewer con- 
struction, bids opened on Aug. 15, have 
been awarded by the city as follows: 
Rock Run sewer in Fisher Ave., to 
PATRICK DURKIN, 2950 North Sev- 
enth St., Philadelphia, at $23,000; Dob- 
son's Run storm water and sewage 
sewer, to JOSEPH PERNN, 334 North 
65th St., Philadelphia, at $31,000; Cobbs 
Creek intercepting sewer, Florence to 
Thomas Aves., to RYAN & REILLY, 
1438 South Penn Sq., Philadelphia, at 
$23,000; 57th St. sewer, Jefferson to 
Susquehanna, to J. JOSEPH McHUGH, 
68th St. and Baltimore Ave., Philadel- 
phia, at $20,000. 

*Colonial Beach, Va.—See item un- 
der Water Supply—lIrrigation. 

Rock Hill, 8. C.—Bids will be re- 
eeived until noon, Sept. 15, by the Sew- 
erage Commission for the construction 
ef three sewage disposal plants, con- 
sisting of Imhoff tanks, sprinkler fil- 
ters, contact beds and sludge beds, in 
accordance with plans on file in office 
of Thomas W. Cothran, Engr., Rock 
Hill. J. B. Johnson is Chn. Comrs. 


Paducah, Ky.—Bids will be received 
by the Board of Public Works until 10 


a. m., Sept. 5, for 1,146 ft. of c.-i. drain 
pipe. L. A. Washington is City Engr. 

Louisville, Ky.—We are officially 
advised that bids were received by the 
Commissioners of Sewerage, P. L. Ath- 
erton, Chn., on Aug. 18, for construct- 
ing the Alta Ave. sewer, Contract No. 
84. The work consists of 4,220 ft. of 
10-in. sewer and 24-in. to 45-in. storm 
water drain, and 4,220 ft. of 10-in. pipe. 
The bids follow: Henry Bickel Go. 
Louisville, $29,340; C. T. McCracken & 
Co., $3,143; James Ferry & Sons, Pitts- 
burgh, Pa., $34,710; B. C. Milner & 
Sons Co., Louisville, $48,853. 


*Bucyrus, Ohio.—Bids will be _ re- 
ceived until noon, Aug. 30, by Adam 
Ulmer, Dir. Pub. Ser., for the con- 


struction of storm water sewers in 
South Sandusky Ave. 
The followin 
mate quantities: 

ft. 30-in. pipe, 500 ft. 36-in. pipe, 
ipe, 4,850 ft. 48-in. pipe 


and Southern 
are the approxi- 
18-in. pipe, 


455 ft. 42-in. 
and 20 manholes, 


+Cincinnati, Ohie.—The contract has 
been awarded to THOMAS P. STRACK, 
the Board of Control for 
verly Ave. 


+Columbus, 0.—Bids were received 
by H. S. Holton, Dir. Pub. Ser., on Aug. 
15 for the labor and materials neces- 
Sary to construct a sewer in Milo, 
suburb of Columbus. 
been awarded to JOHN C. BEASLEY, 
Noted on Aug. 3. 


Ohio.—The City Council 
has adopted a resolution to proceed 
with construction of a sanitary sewer 
in Delaware. 


Ind.—Plans are being pre- 
pared on which bids will be received 
for the construction of a sanitary sew- 
er system on the west side. 
Kattman is City Engr. 


Galveston, Ind.—The Town Council 
will receive bids until Sept. 6 for the 
construction of two sanitary sewer sys- 
Eugene Masters is City Clk. 


Ind.—The Board of Public 
Works are asking for bids until Aug. 
28 for the construction of a vitrified 
tile sanitary sewer in Mulberry St. east 
to Morris sewer. The Board is likewise 
planning to ask bids for the construc- 
tion of a vitrified tile sewer in first 
alley west of Lafontain St. 
Broadway to the Harmon sewer. 
Havens is City Clk. 


Indianapolis, Ind.—See 
Garbage Disposal. 


Indianapolis, 
Works has ordered plans and 
specifications on which bids will be 
asked for the construction of a sewer 
and a sewer in first 
alley east of Capital Ave., from Nor- 
wood to McCarty Sts. 

Peru, Ind.—Bids will be received by 
the Board of Commissioners of Miami 
County until Sept. 2 for one-half mile 
8 and 12-in. drain tile for the 
Hamer & Hamilton ditch. F. McElheny 
Lockbridge is 


The contract has 


Columbus, Ohio. 


item under 


in Dearborn St. 


County Engr. 
South Bend, 
ceived by 


Ind.—Bids will be re- 
the Department of Public 
Works until 10 a. m., Aug. 29, for the 
construction of two lateral and two 
A. P. Perley is Clk. 
Mich.—Bids will be received 
by the Village Council until Aug. 30 
ior the construcuon of lateral sewers. 
Bushnell, lil.—Bids will be received 
by the City Clerk until 7.30 p. m., Sept. 
‘1, for constructing about five biocks of 


pipe sewers. 


Carlyle, lil.—The City Council is con- 
sidering the construction of a sewer. 
Estimated cost, $19,000. 


+North Chicago, Ill—The contract 
mcURAN & CO., Waukegan, for the con- 
struction of the North Chicago sewer 
Bids were submitted as fol- 
William Davidson, 


Rapids, Ia., $48,216; N. F. Reichert, Ra- 
$47,744; Thomas J. Killian, 
North Chicago, $46,916; 
« Co., Joliet, IIL, $45,510. 

1l.—The City Council has 
passed an ordinance for the construc- 
tion of a sewer line that will give a 
surge part of the east side of Palmyra 
south of Water St. sewer connections. 
1.—The City Council 
passed ordinances for the construction 
of sewers in various parts of Quincy. 
Work will be done in the following 
To construct a pipe sewer on 
Payson Ave., from Third St. to a point 
30 ft. west of the west line of Twelfth 
St.; to construct a 
St., between 17th St. and a point 
east of the east line of 14th St.; to con- 
struct pipe sewers in Oak St., from a 
point three feet east of the west line 
of 17th St. to a point 550 ft. of the east 
The Engineer’s esti- 
mated cost of these three sewer jobs is 
around $16,300. 


+Waukegan, 


cine, Wis., 


ipe sewer in S 


line of 22d St. 


Il.—The contract has 
been awarded to LANYOUN 
FORD, Waukegan, at $74,000, for the 
construction of a sewer system in Ar- 
lington Heights. 


Bethany, Ill.—Bids will be received 
by the Village Clerk until noon, Aug. 
28, for constructing 550 rods of tile 
Loring & Ferris are Engrs. 


+*Neligh, Neb.—Bids were received 
by the city for constructing 
a sanitary sewer and an outlet main. 
The contract has been awarded to GUY 
a of Indianola, Iowa, at $7,- 


Dak.—Bids will be re- 
N. H. Jensen, City Audr., un- 
til 8 p. m., Sept. 4, for the construction 


of lateral sewers. 


St. Louis, Mo.—A petition has been 
granted by the Board of Local Im- 
provements for a sewer in East Lans- 
The work will cost $250,000. 
A. Harper is City Engr. 


St. Louis, Mo.—Bids will be received 
by the Board of Public Improvements 
25, for the construc- 
n Heights Joint Dis- 
William T. Findly is Secy. 


St. Louis, Mo.—Bids were received 
by the Board of Public Improvements 
on Aug. 18 for reconstructing the Ferr 
St. sewer and constructing a branc 
The contract “ awarded to 


Laclede Bidg., St. Louis, Mo., at 
idders were: Geisel 


until noon, Au 
tion of the Cli 
trict Sewer. 








Construction Co. 35 
McMahon, $35,271: 
tracting Co. $34,450 
brick Construction ©, 
y ene Constructio: 
ofman-Hogan Constr 
$62. = Constr 

Prescott, Ark.—Bids \ 
by M. W. Gresson, Sec, 
Improvement District \ 
» for 25,500 cu. yds. of 
000 lin. ft. of sewer ; 
and a sewer treatine }, 
Beebe, of Prescott, is 

*+Dallas, Tex.—The « 
has awarded the cont; 
struction of a storm xs 
Winnetka Heights to |: 
LETT, Jr, at $9,466. 

The City Enginee; 
has been instructed 
plans and advertise fu; 
ting in a storm sewer j; 
between Haskell Ave, an 

Mt. Pleasant, Tex.—\\ 
that Mobberly & Burt 
Bidg., Springfield, Mo., i; 
ceived bids for a sewe, 
mated at $16,000, to be 
Pleasant, Tex. All bids 


sipe, 





l 


No date has been set for ; 


Kennewick, Wash.—'T}). 
newick contemplates th 
of a $75,000 sewer syste: 
ing of about 150,000 sq 
walks in the near futur: 

Vancouver, Wash.— 3): 
000 trunk sewer for th: 


couver, were voted on Au 


the construction of sam: 


shortly. H. H. Lotter is 
Coronado, Cal.—The |. 


ceived for constructing a 
in Coronado was that ot 


vich, Los Angeles, at $25. 

Santa Ana, Cal.—Plan 
prepared tor the constru: 
ers in separate sewer 4d; 


ward Tedtord is City Clk 


*Toronto, Ont.—Bids { 
Struction of the following 
be received addressed to 


Mayor and Chn. Bd. ot 


noon, Sept. 12: Storm ov: 


Sorauren Division, total 


lin. ft., including the layin 
36-in. concrete pipe and { 


and laying of 24-in. c.-i. 
18 and 24-in. vitrified 


overflow sewer, Manchest: 
906 lin. ft. of 3 ft. 4 in. x : 
erete culvert, in open cut 
interceptor, section No. 14, 
of 3 ft. x_4 ft. 6 in. egg-shipe bri 
tunnel. Plans, specifications, { 


proposal and conditions 


bidding may be obtained 
Main Drainage Works, ot! 


Rust, City Engr. 


GARBAGE DISPOSAL, 
(#Denotes a contract au 


Bids will 
ceived by W. H. Edwards, 

St. Cleaning, until noon, 
furnishing all the labor ; 
required for the removal o 
ice during the winter seas 
1912, in the Boroughs of br: 


New York, N. Y. 





Bronx and Manhattan. 


the completion of the work 
performance of the contra: 


before April 15, 1912. 


Indianapolis, Ind.—Harr) ismal! 
City Engr., has been instructed to 
pare plans for the constructio 
installation of a city garbas: 
age reducing plant. Estin 


about $100,000. 
*Virginia, Minn.—The 


constructing the garbage incine ator of 
25 tons capacity has been :\ 
the DE CARIE INCINERATOR Cv. of 


Minneapolis, Minn., at 
were opened on Aug. 1. 


+Muskogee, Okla.—The co: 
been awarded to LEWIS & 
of Kansas City, Mo., it is repor 
the installation of the garbage 


STREETS AND ROADS. 


(*Denotes that this work is «aidvertised 
Engineering News.) 


+Portland, Me.—The 


constructing 2,400 ft. of road 
land Ave. has been awarded | 
MUT CONTRACTING CU., 
Other bids were John W. Gu 
590; Forgione & Romano, $15,000; 
sam Paving Co., $16,562; F ] 


ningham & Son, $15,794. 


Boston, Mass.—Bids will b 
by Department of Public \\ 
Aug. 30 for edgestones, gutt 
walks and artificial stone sid 
Bradshaw, Charlotte and Gi: 
Dorchester. Louis K. Rourk: 


Pub. Wks. 


Bids will be received by Dv»! 
of Public Grounds until § 
soil work, renovation and 
Boston Common. D. Henry =: 
Supt. Pub. Grounds Dept. 

The contract for the con 
of granolithic walks and gutt 
Charles River Dam was aw 
the Metropolitan Park Com: 
the LOWE ANNINGTON 
line, at $6,481. Other bids w 


ter V,. Pearl, Boston, 


Fannfa, Somerville, $7, 
Bros. Go., Boston, $7,353; 
Sullivan, Boston, 8,268; Simp 
Corpn., Boston, $8,311; Wm. | 
feldt Co., Boston, $9 177; John 


lin is Chief Engr. Comn. 


Bids will be received by Dep 
of Public Works until Aus 
constructing asphalt pavemen' 
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Supplemer :—August 24, IQII. 


ere Louis K. Rourke 


tt Sts. 

». Wks. 

d to extend Arlington 
ries River Basin at an 
of $150,000. Louis K. 
of Pub. Wks. 

t for paving with wood 
gton St., between Wil- 

sudiey Sts. has been 
MES DOHERTY at $16,- 
is were: ’. H. Cowin 
yt strictly according to 
& A. D. Gore Corpora- 


toleman Bros., $1/,4/6; 
truction Co., $17,793; 
iels Co., $18,484. Louis 


omr. of Pub. Wks. Noted 


et for 13,700 ft. of mac- 
in Plymouth has been 
the State Highway Com- 


CORCHIA BROS. CON- 
cO., Boston, at $11,526. 
re: R. F. Hudson, Wil- 


72; F. J. Magee, W. New- 
i. L. Thomas, Middleboro, 
Juinn, Ashton, R. L, $12,- 
& De Polito, North Attle- 

(informal); A. W. Brine 
, Conn., $13,730; D. Di 
n, $14,018; Lane Quarry 
Co, Hingha $16,409. Harold Parker 
Cho. of Comm. 

“ perby, Conm—We are officially ad- 
vised that vids will be received by 
mes §. Donahue, City Clk., until 6 
sar, Aug. 25, for constructing about 
3750 80. yds. of bituminous macadam 
pave ment. 

¢Hartford, Conn,—Contracts for State 
poad work, bids for which were re- 
~ived at the office of the State High- 
wy Commissioner on Aug. 10, have 
been awarded as ewes 

Town of Washington, 1,707 lin. ft. 
macadam-telford, heavy grading, on 
the New Milford Road, to the B. D. 
PIERCE, JR., CO., Bridgeport, at $2.27 
ver lin. ft. for macadam, $3.07 for tel- 
ford, $1 for rubble drain. 
~ Town of Stamford, 1,840 lin. ft. mac- 
adam-telford, heavy grading, on Bed- 
ford Road, to L. PF. MERRITT, Stam- 
ford, $3.84 for macadam, $4.50 for tel- 
ford, $1.25 for rubble drain. é 

Town of Windham, 3,449 lin. ft. 
macadam-telford on Columbia Ave., 
medium grading, to A. VITO & CO., 
Thompson, $1.55 for macadam, $2.45 
for telford, $1 for rubble drain. 

Town of Windsor, 6,007 lin. ft. mac- 
adam-telford on the Springfield Road, 
to the PIERSON ENGINEERING & 
CONSTRUCTION CO., Bristol, $2.17 for 
macadam and 80 cts. per lin. ft. extra 
for rubble drain. 

Town of Granby, 7,606 lin. ft. mac- 
adam-telford on the Simsbury Road, to 
TO Co., Thompson, $1.58 for mac- 
n, $2.75 for telford, $1.25 for rub- 
, $14 per cu, yd. for concrete 











s, $6.50 per cu. yd. for walls. 
Cornwall, 6,215 lin. ft. 
Bunker Hill Turn- 
BEARD CoO., Shelton, 


Town of 
graded road on the 
pike, to B. N. 
$7,200 for the grading and 75 cts. per 

ft. extra for telford, $1 for rubble 


drain, 50 cts. for cobble gutters per 
sq. yd. and $5 per cu. yd. for walls. 

Town of Beacon Falls, 1,100 lin. ft. 
grading on the River Road, to JOHN 
DE MICHIEL & BRO., Torrington, at 
$1,050 for the grading and 60 cts. per 
lin. ft. extra for telford, $1 for rubble 


rain, 

Town of Windham, §,515 lin. ft. 
gravel-telford on the Norwich Turn- 
pike, to B. N. BEARD CO., Shelton, 98 
cts. per lin. ft. for gravel, 80 cts. per 
ft. extra for telford, $1 per lin. ft. for 
rubble drain. 

Town of Watertown, all bids re- 
jected and will be readvertised. Noted 
Aug. 17, 

Hartford, Conn.—Plans for proposed 
state road work have been received by 
the State Highway Commissioner_as 
follows: From E. C. Welden, Div. 
Engr., 23,800 lin. ft. on the River Road 
from Stafford to Willimantic, in the 
Town of Mansfield; 3,000 lin. ft. on 
Windsor Ave., City of Rockville. From 
8. H. McKenzie, Engr., about 1% miles 
- ee Center Road in the Town of 
Wolcott. 

Naugatuck, Conn.—Bids will be re- 
ceived by the City until 6 p. m., Aug. 
5, for constructing 3,750 sq. yds. of 
iminous asphalt pavement on Derby 
Plans and specifications are on 
ile at the office of the City Clerk. 
james A. Miles is Mayor. 

‘Stamford, Conn.—Bids will be re- 
ceived by the City Clerk until 8 p. m., 
Sept. 5, for paving a portion of Elm 
St. Plans are on file at the office of the 
City Clerk. The proposed work con- 
sists of about 6,500 sq. yds. of brick 
pavement 
_+Larchmont, N. ¥.—The contract for 
aying about 25,000 ft. of cement side- 





Walks has been awarded to DALY & 
MERRITT. Port Chester, at $20,000. 
Noted on July 27. 


‘Huntington, N. ¥.—Bids will be re- 
ceived by the Town Board until 11 


Pane 8, for improving Main St., 

ga New York Ave. to Green St. 

. a are on file at the office of Alonzo 
aa n, Town Supt. of Highways. 
Jew 


York, N. ¥.—Bids for improv- 

y Road, from 230th to 235th 
P received on Aug. 8 by the 
ee nt of Borough of Bronx as fol- 
ji. x {mura Construction Co., $22,- 
tat J Byrne, $30,625; Watson Con- 
seine Co., $25,338; Reilly & Breen, 
rit, and C. W. MeDonald, $35,165; 
— Paving Exterior St., Asphalt Con- 
18. Hon Co., $32,087; FF. Petelll, $36,- 
M Bain) ute Contracting Co., $33,305; 
= ird Contracting Co., $33,626; At- 
sree Contracting Co., $34,887; for_im- 

ving City Island Ave. T. M. Hart, 


ing Alb 
Sts, wer 


ENGINEERING NEWS. 


$49,580; Uvalde Contracting Co., $59,- 
627, and Standard Bitulithic Co., $69,- 
605. 

Bids will be received by the Park 
Board, Dept. Parks, Arsenal Bidg., 
Fifth Ave. and 64th St., Boro. of Man- 
hattan, until 3 p. m., Aug. 31, for fur- 
nishing and delivering road oil for re- 
constructing the roadway of the Bronx 
and Pelham Parkway, from the South- 
ern Boulevard to the Bear Swamp 
Road, in the Boro. of the Bronx. 
Charles B. Stover is Pres. 


Troy, N. Y.—Bids will be received 
by the Board of Contract and Supply 
until Aug. 28 for paving, grading and 
curbing Burden Ave.; fur paving and 
curbing Alder Ave., and for widening 
Congress St. Plans are on file at the 
office ef the City Engineer. James M. 
Riley is Secy. Bd. 

.*Cortiand, N. Y¥.—The contract for 
constructing two miles of fence for 
State Road and about 1,700 yds. of cob- 
bled paving will be let soon. Thomas 
Ohern, R. FF. D. No. 1, Cortland, N. Y., 
is interested. 

+Bayonne, N. J.—Contracts for 
street improvement have been awarded 
by the City Council as follows: For 
paving Silver St., to the SICILIAN AS- 
PHALT PAVING CO., 41 Park Row, 
New York, at $8,214; for paving West 
338th St., to the UVALDE ASPHALT 
PAVING CO., 1 Broadway, New York, 
at $5,584, and East 38th St., at $5,320; 
for paving Ave. F, to the STANDARD 
BITULITHIC PAVING CO., 50 Church 
St., New York, at $27,296. 

+Camden, N. J.—The following con- 
tracts for paving portions of various 
streets ware awarded on Aug. 15: For 
paving Baird Ave., with macadam, at 
98 cts. per sq. yd. and constructing vit- 
rified brick gutters at $1.80 per sq. yd., 
to W. PENN CORSON; for paving 
gaxter St. with Belgian blocks, to 
W. PENN CORSON at $2.15 per sq. yd.; 
for paving Grand St. to theBARBER 
ASPHALT PAVING CO., at $1.71 per 
sq. yd. 





*Camden, N. J.—We are officially 
advised that all bids for constructing 
a gravel road between Gibbsboro and 
Berlin have been rejected. New bids 
will be received by the Board of 
Freeholders of Camden County, until 
10.30 Sept. 7. J. J. Albertson is County 


Engr. 

+Hammonion, N. J. 
cially advised that the contract for 
constructing sidewalks on various 
streets has been awarded to W. KIRK 
SPEAR at $11,000. Other bids were: 
Monroe Paving Co., $11,400; McCul- 
lough & Connor, $11,475; Cement pav- 
ing & Contracting Co., $11,850; Clay- 
ton E. Shappell, $13,275. 

*Rahway, N. J.—Bids will be re- 
ceived by the Common Council until 8 
p. m., Aug. 25, for repaving Main St., 
from the Pennsylvania R. R. to Com- 
merce St. Franklin Marsh is City 
Engr., and C. H. Lambert is City 
Clk. This is a postponement from Aug. 
15. Noted on Aug. 10. 


Aliquippa, Pa.—Bids will be received 
by W. W. Lester, Boro, Cik., until 8 
p. m., Aug. 28, for paving and grading 
Beaver Ave., from Rolfe to First Sts.; 
Fourth St., from Erie to Beaver Ave.; 
Second St., from Beaver to Main Ave. 
Plans are on file at the office of R. R. 
Owens, Boro. Engr... Moore Bldg., Bea- 
ver. , 

+#Pittsburg, Pa.—Contracts, it is re- 
ported, were awarded by the Depart- 
ment of Public Works on Aug. 10 as 
follows: Raising streets in the flood 
district, Northside, to JOHN F. CASEY, 
at $29,380; repaving Liberty Ave. with 
blockstone, to BOOTH & FLINN at $23,- 
982; grading, paving and curbing Har- 
wood St. with blockstone, to OTT 
BROS. CO. at $9,024. 

*#The following contracts for road 
improvement in Pittsburg have been 
awarded by the County Commissioners: 
Friday Road, RIDGELY BROTHERS 
COo., at $19,248; Ben Avon and Lowries 
Run Road, McLAUGHLIN CONTRACT- 
ING CO., $43.920; Glass Run _ Road, 
HENRY HILEMAN, $43,764. The roads 
are to be of Warranite construction. 
The Buena Vista and Lovedale Road 
and extension are to be of macadam 
surface and the contract was awarded 
to J. W. BUTLER at $64,574. 


Tazewell, Va.—The Supervisors of 
Tazewell County will construct 35 
miles of macadam road in Clear Fork, 
Jeffersonville and Maiden Spring Dis- 


We are offi- 





tricts. F. Thompson is Chn. 
Fayetteville, W. Va.—Bids_ will be 
received by H. W. Claypool, City 


Recdr., until Sept. 2 for constructing 
concrete or cement sidewalks. R. H. 
Dickinson is Mayor. 


Aitken, S. C.—Bids_ will 
by J. L. McCarter, City Clk., until 4 
p. m., Aug. 31, for paving with vit- 
rified brick about 7,300 sq. yds. of 
street. Plans are on file at the office 
of the City Clerk. 


Jacksonville, Fla._-Bids will be re- 
ceived by Philip Priolean, City Engr., 
until Sept. 5 for repaving Bay St., be- 


be received 


tween Bridge and Market Sts., about 
23,268 sq. yds. 
Aberdeen, Mias.—Bids will be _ re- 


ceived by the Road Commissioners of 
Supervisors of District No. 4 of Mon- 
roe County until 2 p. m., Sept. 5, for 
constructing various road improve- 
ments. W. H. Carlisle is Secy. 


+Brookhaven, Miss.—The contract 
for constructing 28 miles of gravel 
roads has been awarded to the 
WORTHINGTON. CONSTRUCTION CO., 
Brookhaven, at $3,000 per mile. Noted 
on July 20. 


Ashland, Ohio.—Bids will be received 
by the Commissioners of Ashland 
County until 1 p. m., Aug. 30, for mac- 
adamizing 1.04 miles of road in Sulli 
van Township; estimated cost, $6,320; 
and for grading and macadamizing 1.60 
miles of road in Sullivan Township; 
estimated cost, $9,547. The work is to 
be done under the provisions of the 
State Highway Law. J. R. Marker is 
State Highway Comr. 





Athens, Ohio.—Bids were received 
on Aug. 14 by the County Commission- 
ers of Athens County for improving 
the Nelsonville and Athens Road, as 


follows: L. H. Nixon and George T 
Bowers, Nelsonville, $14,751; CHAS. A. 
VORHES, Nelsonville, $13,593 (contract 
awarded); W. S. Bowers, Athens, $15,- 
616; J. A. Grimes, Portsmouth, $14,300; 
Abner Juniper, Nelsonville, $14,936 
Noted on Aug. 10. 


Columbus, Ohio.—Dids 





will be re- 


ceived by the Commissioners of Frank 
lin County until Sept. 15 for the fol- 
lowing work: For grading, draining 


and macadamizing Jones 
tance of one mile; and for 
new sidewalks on the Broad St. bridge 
across the Scioto River. 


+East Liverpool, Ohio.—The 
for improving Cadmus St., 
erva St. to Mars Alley, has 
ed to RINEHART 
cu. yd.” Estimated 
on Aug. 3. 

Elyria, Ohio.—Bids will b« 
by the Commissioners of L 
ty until 1 p. m., Aug. 29, for grading 
and macadamizing 1.89 miles of road 
in Wellington Township Estimated 
cost, $6,680. The work is to be done 
under the provisions of the State 
way Law. J. R. Marker is State 
way Comr. 

Girard, Ohio.—Bids will be received 
by John A. Howells, Clk. Liberty Town 
ship, until noon, Aug. 30, for road im 


5. 


Road, a dis- 
constructing 


contract 
from Min- 
award- 
60 cts. per 
280 Noted 


been 
BROS., at 
cost, $5 


received 
rain Coun 


provement in Liberty Township. Plans 
are on file at the office of William Wil 
son, Engr., Elks Bidg., Youngstown. 
Lisbon, Ohio.—Bids will be received 
by the Commissioners of Columbiana 


County until 1 p. m., Aug. 31, for grad 
ing and paving with brick 1.08 miles 
of road in Elkrun Township. Esti- 
mated cost, $18,529. The work is to be 
done under the provisions of the State 
Highway Law. J. FP. Marker is State 
Highway Comr. 

Millersburg, Ohio.——Bids will be re- 





ceived by the Commissioners of Holmes 
County until 1 p. m., Aug. 28, for grad- 
ing and macadamizing 1.40 miles of 
road in Hardy and Berlin Townships. 
The estimated cost is $9,961. The 
work is to be done under the provi- 
sions of the State Highway Law. J. 
R. Marker is State Highway Comr. 

+#New Philadelphia, Ohio.—Bids were 
received on Aug. 11 by the County 
Commissioners of Tuscarawas County 
for improving the Wooster Road, as 
follows: SPRINGER & ROGERS, New 
Philadelphia, $29,660 (contract award- 
ed); J. S. Brown, Newcomerstown, $31,- 
400; Adam Schwab, New Philadelphia, 
$31,750; W. B. Brown & H. E. Bowling, 
New Philadelphia, $32,090; Fred Ru- 
penacht, New Philadelphia, $32,200. 
Noted on Aug. 3. 

+Norwalk, Ohio.—The contract for 
grading and macadamizing 1.57 miles 
of road in Sherman Township has been 


awarded to F. L. RICE & SONS, of 
Shelby, at $9,700. Other bids were: 
W. C. Heyman & A. A. Meyers, Belle- 


vue, Ohio, $9,875; Taylor & Biggs, Find- 
Ohio, $10,175; Buckeye Engineer- 
Norwalk, Ohio, $10,220; Lyme 
Construction Co., Bellevue, Ohio, $10,- 
375. Noted on Aug. 10. 

Pomeroy, Ohio.—Bids will be_ re- 
ceived by the Commissioners of Meigs 
County until 10 a. m. Aug. 31, for 
grading and paving with brick one 
mile of road in Scipio Township. Es- 
timated cost, $11,566. The work is to 
be done under the provisions of the 
State Highway Law. J. R. Marker is 
State Highway Comr. 


Springfield, Ohio.—Bids will be re- 
ceived by the Commissioners of Clark 





County until 10 a. m., Aug. 30, for 
grading and macadamizing two miles 
of road in Springfield Township. Esti- 


mated cost, $15,255. The work is to be 
done under the provisions of the State 
Highway Law. J. R. Marker is State 
Highway Comr. 


Upper Sandusky, Ohio.—Bids will be 
received by the Board of County Com- 
missioners until Aug. 25 for improv- 
ing 7,370 ft. of roadway. 


Woodsfield, Ohio.—Bids will be re- 
ceived by the Commissioners of Monroe 
County until 9 a. m., Sept. 2, for grad- 


ing and paving with brick 1.08 miles 
of road in Center Township. Esti- 
mated cost, $18,891. The work is to 
be done under the provisions of the 


State Highway Law. J. R. 
State Highway Comr. 


+VYoungstown, Ohfo.—Contracts for 
road improvement have been awarded 
as follows to OATLEY & ENSIGN, at 
$13,323: C. J. CHINNOCK, at $9,872; 
GIALDINI & MANGO, at $10,618: Mc- 
KEE & CO., at $9,265; M. J. KANE, at 
$5.670: L. H. YOUNG, at $7,675; ROSS 
O'ROURKE, at $10,603. 


Indianapolis, Ind.—The contract for 
grading and paving Harwood St. has 
been awarded to OTT BROS. CO. at $9,- 
024 and for repaving Liberty St. to 


Marker is 


BOOTH & FLINN at $23,982. 
Indianapolis, Ind.—The Board of 
Public orks will receive bids until 


10 a. m., Aug. 25, for grading and pav- 
ing with gravel the roadway, gutter- 
ing and paving the sidewalks with ce- 


93 








ment a portion of the following streets 
Pent Sylvania, Vermont, Shepard and 
Woodlawn «. A. Shrader is Chmn 


Indiana Road 

Bids will be rece 
Hignway 
Sept. 4 
Columbus, by 
Bartholomew Ci 


Improvement. 


ived as follows for 
improvement in Indiana 


the Commissioners of 
sunty until 10 a. m. for 
gravel road construction in Ohio and 
Rock Creek Townships 

Greensburg, by the Commissioners 
of Deeatur County until 1 p. m. for 


macadam road in Clinton Township 
Salem, by the Commissioners of 

Washington County until 1.30 p. m. for 

road construction in Washington 


Township 


Vernon, by the Commissioners of 





Jennings County until 11 a. m. for 
road construction in Geneva Town 
aa 

ship 

Sept. 5. 


Covington, by the C 
Fountain County until 1.30 p.m. for 
gravel road in Shawnee Township 

Rockville by the Commissioners of 
Park County until 1.30 p. m. for gravel 
road in Adams Township 

English by the Commissioners of 
Crawford County until 2 p. m. for pike 
road construction 

Winamac, by the 


ommissioners of 


Commissioners of 


Pulaski County until noon for con 
structing three roads 
Sept. 6 

Lafayette, by the Commissioners of 
Tippecanoe County until 10 a. m. for 
gravel road construction 

Monticello, by the Commissioners of 
White County until noon for stone 
road construction in Big Creek Town 
ship 
Sept. 7. 

Laporte, by- the Commissioners of 
Laporte County until 10 a. m. for mac 
adam road in Hanna Township 

Newport, by the Commissioners of 


Vermillion County until 10 a. m. for 


gravel roads in Helt Township 
Sept. 8. 

Crownpoint, by the Commissioners 
of Lake County until noon for gravel 


roads in North, Hobart, St 
Calumet Townships 
CONTRACTS AWARDED 
Logansport.—The Farlow road to 
BARNES & GRAUEL at $13,801; the 
Gray Road and Riley Road to H. A 
BARNES & SON at $8,978 and $8,845, 
respectively; the Ross Road and Stev 
ens Road, to MARTIN McHALE at 
$16,587 and $16,200, respectively the 
Ira Coter Road to SHAFER & 
BROWNING at $12,500 
Holton A macadam 
R. YATES at $12,110 
Noblesville Gravel roads to W. M 
SOCKS at $5,790; to C. C. EDWARDS 
at $5,547; to FRED WALKER at $8,370 
Wabash Gravel road construction 
to McGREEVEY & SON at $9,700; to 
McKAY & BROOKMILLER at $7,391 
+Pontiac, Mich—The contract for 
saving South Saginau St. and Alleys 
fast and West, has been awarded to 
iE} NE BROS., Detroit, and the 
qv eUAND TRINIDAD PAVING CO., 


John and 


road to CLYDE 


reland, Ohio, at $37,000. Whliliam J 
ier, Pontiac, is Engr 

The 
with 


$F reeport, Ii 


contract for 
paving Maple Ave 


macadam has 


been awarded to GUND GRAHAM CO 
of Freeport, at. $7,488 
+#Milwaukee, Wis.—The contracts for 


paving various streets, about 198,000 
yds., has been 


awarded to R. F. CON- 
WAY CoO., Chicago, Ill., at prices rang- 
ing from $1.26 to $1.40 per sq. yd., or 
an average of $1.311 The total 


amount of the 
704. Harry E. 


+Racine, Wis. 


ten contracts was $254,- 
griggs is Comr 

The contract for pav- 
ing Owen Ave. with asphalt has been 
awarded by the Common Council to 
WESTERN IMPROVEMENT CO. 


Ra- 
cine, at $1.50 per sq. yd., and 60 cts 
per ft. for combination cement curb 


and gutter. 


West Allis, Wis 


Bids will be re- 
ceived by the 


Common Council 
until Sept 2 for macadamizing Na 
tional Ave., from 53d to 77th Aves. 
Engineer's estimates Cutting, 25,930 
cu. yds.; filling, 91 cu. yds.; crushed 
stone, 6,604 cu. yds.; gravel, 6,604 cu 
yds.; stone gutter paving, 3,220 sq 
yds.; stone curbing, 3,278 lin. ft.; com- 
bination cement curb and gutter, 12,- 
500 lin. ft. Frank C. Douville is Act- 
ing Chn. Bd. of Pub. Wks 


+Atchison, Kan.—The 
paving Kearney St., 
Seventh St., has been 
ATCHISON PAVING BRICK CO. of 
Atchison, at $22,994: and for paving 
Waggener Boulevard, from M to P Sts., 
to ARNOLD & GRAVES, at $6,881 


Little Rock, Ark.—Bids will be re- 
ceived by the Oakland Cemetery Board 





contract for 
from Twelfth to 
awarded to the 


until 2.30 p. m., Aug. 29, for laying 
3,000 ft. of curb guttering. Plans are 
on file at the office of Edward Reich- 


ardt, Supt. of Cemetery. C. J. 
is Pres. Bd. 


Kramer 


We are officially advised that bids 
will be received by the Mayor until 2 
p. m., Sept. 12, for constructing 29 
blocks of asphalt pavement. Plans 


are on file at the office of Ford & Mc- 
Crea, 340 Gazette Bidg., Little Rock. 


+* Longview, Tex.—We are officially 
advised that the contract for construct- 
ing 20,000 sq. yds. of creosoted pine 
block paving has been awarded to 
ROACH & MANIGAN, of Fort Worth, 
Tex. G. A. Bodenheim is Mayor. 


Hamlin, Tex.—The ay Council is 
arranging for paving 13 blocks cover- 
ing the principal business portion of 
the town. 
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Salt Lake City, Utah.—Bids for side- 


walk improvement have been received 
Sidewalk ex- 


Lowell, Mass.—Plans are being pre- 


Pa.—Plans have been pre- 
pared for the erection of an extension 


a wing 48 x 60 
pared by A. G. Thorp, Girard Bldg., for 


Spring Co., of Toleas 


the city as follows: 


tension 


732; 




















to the Lowell Bleachery Co. plant. 
The Hamilton Mills has applied for 
a permit to build a 
No. 5 mill and the Appleton Bldg. 
+The contract for the beam and hide 
house for the American Hide & Leather 


the construction o 
George S. Thorp, Media, Pa., is owner. 

Philadelphia, Pa.—It is reported that 
Richard Jackson will erect an umbrella 
factory at 22d St. 
The probable cost is $12,000. 


a shop building. of brick and steel wit 


fireproof construction 

Lancaster, Ohio,.—T },. 
roglycerine plant, whic) 
by an explosion’ rece; 
uilt. 


132, Smith Bros. Co., 
Gillis Con- 
Mickelson, 
James Kennedy Construction 
Strange & 


between its 
iction 
7,526; 


and Sedgley 


‘uction 


has been placed with the ABER- 
CONSTRUCTION 


Building to cover 48,000 sq. ft. 


building belonging to 


Construction the Department of Health will be re- 


Elred & Son, $17,- 


Martins Ferry, Ohio. 
Bridge Co., 


tension 


Co., 


$18,743; 


995: 














Co., $21,487; C. 
Doran, 
struction 
18, Eldred & Son, $13,323; P. J. Moran, 


$17,568. F. McGonagle is City Engr. 


crease its capital stock 
the purpose of enlare 
and adding to the eq 
Sandusky, Ohio.—<A ; 
and ice plant is to pb. 
Sandusky Soldiers’ 


and stable, Philip H. Johnson, Land Title Bidg. 

Ballinger & Perrot, Archs., have filed 
plans for a 5-story addition, 56 x 96 ft., 
to the factory of Dungan Hood & Co., 
American and Bodine Sts. 

#Repairs will be made to the cigar 
factorv at 435 Market St. 
gen is owner. 


J. R. Johnson 
Burt & McRae, 
Construction 
& Maguire 


P, J. Moran, $18,127; 


Construction, Proprietors. 


E. Paim, $21,788; Frank 
James Kennedy 


Mass.—The 
building an addition to the factory of 
End Thread Co. 
FISKE-CARTER CON- 
STRUCTION CO., 11 Foster St., Worces- 
includes four 


J. B. Oblin- 
The contract is held by 


awarded to the JOSEPH BIRD CoO., 213 North Eleventh 


Ohio.— The 


will erect a plant, 70 


+ Yamhill, 
paving 


Yamhill, 
TULITHIC 
at $10,000. 


ore., 
+Long Beach, Cal.—The contract for 









paving 


16th 





















and 
Cco., 


lin. 
awarded 


WHITE 
TERMAN, 


manufacture of automo 
Rosedale, Ind.—Tho, 


dwellings. 
Devonshire St., Boston, is the Engr. 
Mass.—The 
Corporation is 
brick mercerizing ‘mill, 


*+Pittsburg, Pa.—The Commonwealth 

Estate Co. has let a contract to 
F. TRIMBLE & SONS CO., of the 
Northside, for the putting up of a large 
manufacturing 
Ave., near 25th St., at a cost of $40,000. 
The building was planned by F. J. Os- 
is to be of fireproof construc- 
tion, will cover 180 x 100 ft., and will 
two and partly 
The Commonwealth Co. has leased the 


been awarded to on 
Ore ity, 
rintcia ys - stroyed by 
soon ask for bids 


and elevator. 
Miramar, Terminal, 


Mass.— The 
GASKILL, that they 
Long Beach. 
cost of the improvement is $32,000. 


Cotton Mills 
about to expend $850.000 in the Union 
St. district to enlarge and improve the 
M. Butler is Pres. 


Louis, proposes to const: 


one story. foundry works. 


present plant. 


+Los Angeles, Cal.——The contract for 


improving 
Concord 
WITHERS & CRITES, 


building to the Brown & Zortman Ma- 
and the Pittsburg Rein- 
forced Brazing & Machine Co., 
term of ten years. 


Equity Bldg., 
plans and will 
on a_ 4-story factory, 69 


Arlington to 
at $10,893. 


chinery Co., 
Mass.—The,O. M. 
formed for the 


North Attleboro, 
Draper Co. 
manufacture of jewelry. 


+Los Angeles, Cal.—The contract for 


improving 
Jefferson ‘ded 
to the FAIRCHILD-GILMORE WILTON 
Noted on Aug. 
improving 


Northampton, 
Silk Manufacturing Co. 
build an addition which will just double 
the size of the present plant. 


Pa.—The Gehrke Knitting 


kee Ave. and G. T. 
constructed 


Hale is Pres. 


Masa.—The 
Worsted Co. 
a $60,000 addition to 
EASTERN CON- 





Woolen & 


contract for Cost, $100,000. 


at 
contract for 


+The 


ft. 
The 


17,343 









grade 





















ft.; 
yd.; . 
yd.; (e) reinforcing steel, 5 cts, per lb.; 


Mills, manufacturing 200 needle ladies’ 
hosiery and men’s half-hose, are erect- 
ing a new plant on Eleventh St., above 
It will be a 2-story brick 


STRUCTION of Woonsocket, R. I. is preparing plans for 
The building will be 68 x 80 ft., 


of fireproof brick con- 


GAILEY & 


of Whittier Road 
received by the 
pervisors: r 
grading, 





Younge Machine Co., 9 Ce; 
building will be of brick 
iron construction. 

Malcomson 


improving Marvine St. 


structure, 30 x 100 ft. 
Manchester, 
Hosiery Mills Co. 
capitalized at $10.000. 
corporators are A. R. Reiff, Ralph J. 
Hilliken, C. H. Marhley, J. C. May, D. 
Harry Gladfelter, I 

Everhart and George Schriver. 


Mass.—DANIEL C. SHEA 


Springfield, 
contract for an 


awarded the 
addition to T 
The building will be of brick, 


Manchester 





Prendergast, 


shoulders, 


Tuberculosis 
Class A concrete, 


(c) Ford Bldg. 


(d) stories high. John Swaine will furnish 


E. Brown, 
the steel work. 


awarded the general 


pipe 
18-in. 
$1.50 


$1.50 per ft.; 
$2 per lin. 


paving, 


bid, 
$10; (e) 


(c) $12; 


(g) $1, 
$1.27. 
+Napa, 







menizing 


other 








The contract for the 
shop and storage building at 33 Essex 
St. for B. W. Decatur has been awarded 
. H. DECATUR, 
building will be four stories high, 38 > 
reinforced 
concrete floors, steam heat and freight 


story factory, 85 


HUTH, 109 Maybury . 


; manufa 
reinforced concrete pipe culvert, and knit goods. sre 
Pittsburg, 
100 x 180 ft., will be erected 
by the Schenley Estate. 
Commonwealth 


30 metal culvert, 
semi-circular cul- 
vert, $1.50 per lin. ft.; (i) oil macadam 


7 cts.; (c) $12; (da) 
ets.: (f) $2; (2) $2, $3, and $2; 
(h) $1.70 and $1.20; 
Johnson Co. bid, (a) 30 cts.; (b) 10 cts.; 
(e) 4% cts.; 
$3.25, $1.50; (h) $1.28 and $1; 


Car Co. will erect a factory, ¢ 
stories, 69 x 536. 
pared by A. C. 
ter, 58-62 Equity Bldg. 
Mich.—The 


Plans by F. 


(a) 35 cts.; 


Pittston, Pa.—A 2-story acid factory 


Worcester, Mass.—The 
Worcester, 


under the 


reorganized 


Stiles Bros. 
of the Morgan ro 


been destroyed by fire, ent 
of from $25,000 
will be rebuilt at an early 

+ Wells, Mich.—The Stephen: 
awarded the ex 


Chemical Co., Pittston. Davey & Crow- 
then, 422 Coal Exchange Bldg., Scran- 


ton, Pa., are Archs. The cost is about 


substantial 


contract for bitu- Cumberland, 


David Stuart, 


Md.—Cumberland Plan- 


Pawtucket, Prop., will re- 


coal Iron Co. 
superstructure for ! 
FREDERICK 
Ishpeming, Mich. 


awarded to the 


CITY IMPROVEMENT CoO., at $8,500. corporation which 


charter under the 


the name of : y 
was granted a construction, 


brick construction; 


boiler room 
machinery will be 


+Richmond, 


paving 


been 








PHALT PAVING CO., of San Francisco, 
Cal., at $50,571. 


Los 


bids 
Public Works: 
zart 




















ton 


for 


8 


eral laws. is capitalized at 
and will be located at Pawtucket. 
incorporators are Frank A. Morrill and 
John J. Heffernan, of Woonsocket, 
Trubee Burrows, of East Providence. 
+Bridgeport, Conn.—Casey & Hurley, 
general contractors for the erection of 
the plant of the Artistic Bronze Co. on 
sub-contracts 
Carpenter work, C. A. Bjork- 


P, KIRE. CO.; 
GOULD & CO.; 
McCATHRON 


Kensington, I 
warehouse and store will be er 
the Canova & 
Kensington Ave. 
La Salle St. 
is $12,000, 

Bloomington, 
Stove Co., 


Baltimore, Md.—Harry 
Charles and Lexington Sts., is contem- 
establishment of a feld- 
spar factory on the water front. 


not yet been announced. 
Hagerstown 


E. Gilbert, 
Plating the 


tails have 
Hagerstown, 
Legging Co. will erect a brick factory, 
it is reported. 
Norfolk, Va.—T. C. Andrews & Co., 
purchased water 
120 ft., for $32,- 


received by the 
7 roving | 
For improving Bloomington, 
corporated, capitalized ; 
incorporators dé. 
Hamilton and E. N. Hamilto: 


COS 
phalt paving, 
brick paving, 
cement curb, 
vitrified 
Paving 
10 ets., (c) 30 cts., (d) 26 3 
improving 


30 cts. per lin. ft. for Campbell's 


front property, 800 x 
000 and will operate lime plant, 150 x 
open bids on Oct. 
buildings and machinery. 
tons of lime per day. 


Barber Asphalt Chicago, has been 
talized at $25,000, to engag: 
and steel business. 
are Jacob Ringen, 


JACKSON Capacity, 50 


STONE Co. 


Compton 


blocks: 
cts. 


ment, 
curb, 












TORRINGTON 


N. Terra Alta, W. Va.—-The woolen mills 
BUILDING CoO., Torrington, Conn., have 


at Terra Alta are to be rebuilt at once. 
C.—Details are being 
perfected here for the erection of a 
cotton mill with 


McGowan, 
macadamized 
for cement 
for cement 


The Canners S40 
Western Ave., Chicago, will e: 
tory building to cost $200,0 
i.—The Williar 
Co. will soon 
the erection of a machine s 

the present plant. " 
structure will be of steel cor 


per 
32 cts per lin 
(c) 14 cts. 
gutter, 
fied 
cts., 


the Schule 
One building will 


Grape Juice 
7 73 three stories high, 


a eapacity 
block gutter; 
(b) 35 Graniteville, 


Manufacturing Co. 


C.—The Graniteville 


There will also be a power- 
make exten- 





+Hastings, 


50,000 sq. 
awarded 


City 
bourg. 
Vancouver, B. C.—The contracts for 
street 
City 










structing sidewalks, 


RY, 







a ” 
LEDINGHAM, at 
for paving Tenth 
ASPHALT 


ENCE 
paving 









levy 
block 
to M. 


MANUFACTURING PLANTS. 

















sive improvements-and additions to its 
cotton factory. 
spinning frames are 
new equipment. 


Jacksonville, 
department of the Seaboard Air Line 
ty. is reported to have completed ar- 
insuring the 


of cement 


MARTIN JEX 


Carpenter, 
keepsie, N. Y., is the Arch, 
Minotola, N. J.—The Minotola Supply 
Co. has been incorporated by I 
of Bridgeton, 
of Minotola. 
capitalized 
manufacture 
silks, laces and embroideries. 
Brunswick, N. 
BUILDING 


speeders and +Rockford, 


chine Tool Co., 
awarded the 
construction of its new sho; 
the FREDERIC! 
TLE CoO., Fond du Lac, Wis 
chine shop will be 100 x 
one story, with a monitor 

The power-house will be 66 
A 15-ton electric trave 


of Rockford 





have been 





rangements 
cotton mills, 
and the other at Denmark, S. C 


+#St. Petersburg, Fla.—The TRIUMPH 
ELECTRIC & ICE MACHINE Co., Cin- 
has been awarded 
the construction of a 30- 
Petersburg, 
Williams Co. 


Tenn.—The 


erection of 


white goods, 
one at Jacksonville 





J.—The TOR- 
Torrington, 
awarded the contract 
addition to the 
ylant of the Simplex Automobile Co., 
The ee be 


to INDEPEND 


COLUMBIA BITU- 
for paving Dun- 


RINGTON 


Park Drive, 


Waukegan, 
LITHIC Co., 


Manufacturing Co. 
ated, capitalized at $15,000, to m: 
ture women’s 
The incorporators are J. 
H. Reardon and J. E. 


Wis.—The 
is planning 


the erection 


Brunswick. 


at $78,790, two stories high and 66 x 


on ‘Broadway, and chilren’s 


Chattanooga, 
the Converse Bridge Co., which recently 
was totally destroyed by fire at a loss 
of $25,000, will be rebuilt at once. 


Tenn.—A company 


and specifica- 
tions are being prepared for the erec- 
of buildings in Cam- 





fractories Co. ns ; 
its capacity at the Devil's L 
E. M. Allen, Vice-Pres 


den for the 
Manufacturing Co. 
located in the 


(#Denotes a contract awarded.) Chattensume. 


pee ee being organized by 


East Side and will give 





The contract for the 


+Boston, Mass. 


refrigerating 


tives’ 







FRICK Co., at $7,490. Other bids were: 
Creamery 
Construction & 


State 
389. 
















Chattanooga, to replace the furniture 
factory of the Loomis & Hart Mfg. Co., 


recently destroyed by fire. 

Tenn.—Edwards & Co., 
cinnati, Ohio, will erect a clay-work- 
ing plant for the manufacture of tur- 
cups at Daisy. 


a 
a: Wis.—The Edgar 
has been organized 
capital of $15,000 by C. C. 
The company plans t 
of a veneer factory. 


Milwaukee, Wis.—Contract 


+Erie, Pa.—A 4-story concrete addi- 
tion to the Watson paper mill at 16th 
and Holland Sts., is to be erected. The 
structure will be put up by the HENRY 


Supply ‘Co., $10,- 


The probable 


Mass.—The Cambridge 


Cambridge, 


Factory 
building for 
at Massachusetts 
To be 150 x 86 ft.; to cost $50,000. 


Mass.—The Fred T. 


cost is $10,000. 

Alliance, Ohio.—The Michigan Twist 
Drill Co., Detroit, Mich., will locate in 
A plant will be erected and 


office building 


be awarded for the erection 
The office struc- 


building of the Home Brewi 
Holton Brewing Co. 
about $300,000. 


will also be erected. 
ture will be two stories in height and 


. d. 
#The NEVILLE CONCRETE CoO., Ne- 
Pittsburgh, 


cigar factory 
and Windsor St 


Wis.—Carl 


Chicopee Falls, 
Ley 


Waterbury, 
for the 


Fiske 







DREWS 


steel 









Milwaukee, 
Home Brewing Co., 
contract for the 
of the main building of th: 
$500,0%0 cooperative brewer) 
Ave. and Holton St.. 
LAUBENHEIMER CoO., ui 
Fred Gatterdam. Chicago, I! 
Contracts for the bottling bh: - 
administration building and § 


Coshocton, Ohio.—The surveys are be- 

ing made for an additional warehouse 
to be built at the Standard plant of 
the American Art Works. 
Ohie. — The Coshocton 
Glove Co. have decided to double the 
capacity of its factory in Coshocton. 
R. F. Timmons, Secy. & Treas. 


Toleds, Ohio.—G. 


awarded the ornamental concrete work 
for the new pattern storage and pat- 
tern shop for the General Electric Co., 
The reinforcing steel to be 
used in the concrete work will be fur- 
the PITTSRURGH 

Pittsburgh. 


Springfield, 
general contractors 
additions to the plant of the 
awarded sub- 
contracts for the wood work to AN- 


CONSTRUCTION 


co.. Berlin, Conn., and roofing to THE 
CARY co 


Rubber Co., Coshocton, 


PRODUCTS 
building will be 75 x 400 ft., six stories 
The general contract is in the . Mills, 1234 Ohio 


is the Arch hands of 


St., 


Noted Aug. 10 


HENRY SHENK CoO.,_ Bidg., Toledo, Ohio, is 


reparing plans 
for a 1-story factory, 4 


bles will be awarded in 
0 x 60 ft., with 


weeks’ time. 
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Sheboygan 
igon Co. has been char- 
ithorized capital is $40,- 
any succeeds the Thomas 
ind Beutle Bros. 
: are now being prepared 
ks, Arch., Sheboygan, for 
rick addition to the Beutel 


gan Ry. & Electric Co. 
the contract for the erec- 

stations to ACKERMAN 
\ygan, at $16,000. 


Wis.—The pany will manufacture metal furniture. 
The incorporators are L. A. Dibs, Al- 


len Miller and W. Miller. 


M. Eaton and W. 
erect a plant for the 
of vinegar, 


A. Brown will 
manufacture 
butter, jams and other fruit products 
They will erect a large plant. 
Portland, Ore.—The Security Vault & 
has purchased a site, 
600 ft., on which will be erected a fac- 


Metal Co. 


Portland, Ore.—Bids 


been secured on Guilds Lake, 
Lewis and Wiley hydraulic fill and car- 
shops of the United Rys. 


irchased eleven acres at 
and proposes to erect a 
nt to be a duplicate of the 
+ at Hamilton, Ont., costing 
n offices, Beloit, Wis. 

Wis.—The Keystone Glue 
port, Pa., has purchased 46 
Milwaukee 


Baker City, 
Cement Pipe Co. 
acres as site for its proposed factory. 

+Oakland, 
Brewing Co., 


Ore.—The Idaho Glazed 
purchased three 


and Kirkham 
he construction of a glue 
the office of Engineer James T. Ludlow, 
to the CONTINENTAL 
Monadnock 


604 Mission St., 
FIRE PROOFING 
Bldg., for general work, at $15,420, and 
a contract to 


at $18,160, 


Wis.—It is reported that 
a Motor Co., 
i its capital 

10 to $200,000, the purpose 
vide for an enlargement of 
the installation of con- 
special machinery. 
lowa.—The Colby Motor 
Iowa, will erect an ad- 
t. to be 150 x 400 ft., 


Waukesha, 


FORTIN & 
brick work, 
construction 
group of brewing buildings at Seventh 


and Kirkham Sts., to consist 


(o., Mason City. beer house, shipping house, wash house, 


and boiler and cooper 


lis, Minn.—Work on a $150,- 
erected by the Crescent 
. of Minneapolis and St. 
be started about Sept. 1. The 
for which plans are almost 
ill be located in South Min- 
h the exact location had 
etermined, owing to the firm 
ns on two sites. 
probably be made during 
, week, according to announcement 
made by C. A. Steel, Mgr. 

Mo.—The Newburg Tripoli 
da site and will con- 
nt for the treatment of tri- 
nali ore mined in Phelps 
The plant will cost about $25,000. 
Mo.—The Ludlow-Saylor 
will build a 4-story machine 
shop at 634 South Newstead Ave. Cost, 


Ont. — ELLIOTT 
BROS., Minneapolis, have been awarded 
contract for the 
wholesale plant of the Canadian Swift 
Co. here at a cost of $75,000. 
+Hamilton, 
been awarded by the Internation 
DAVID DICK 
additional 


900 plant to be 
( cold storage 


Ont.—The 


; r vester Co. 
having optio reinforced 


The building will be 400 


of $250,000. 
contemplates other extensive additions 
to their plant, two new buildings being 
discussion. 


Kingston, Ont.—The 


in the neigh- 
(> has acquire 


County, Mo. 


manufacturing building to cost $40,000. 
reported that 
beet sugar factory will be erected. 


Cebarse, Tex.—H. E. Luck and as- Madero, Mex.—The 


sociates are arranging to establish a 
for the manufacture of 


at Madero 
of $1,500,000. 
of this railroad that 
constructed 
and Madero 


repair shops 
Denton, Tex.—The Denton Cotton Oil hs p 


& Gin Co. is remodeling the round bale 
it recently purchased 
from the Planters’ Compress Co. 
Greenville, Tex.—The Missouri, Kan- 
sas & Texas Ry. Co. will 
» erection of large shops here. 
is seeking a site 
proposed shops. 
construction 
started as soon as one is found. 
Tex.—Thormahlin & Mever 
will install bottling works here. 
now arriving 


be furnished by 
construction 
of this road is also pro- 


soon begin branch lines 


install a large amount of machinery in 
its soap factory here. 


MISCELLANEOUS CONTRACTS. 


(*Denotes that this work 
Engineering News.) 

. 8 RECLAMATION SERVICE.— 

All news concerning canal and Irri- 

gation projects, etc., will be found un- 

der Water Supply—lIrrigation. 


is advertised in 


New Braunfels, Tex.—The corn shell- 
of Harry Landa that was 
a destroyed by fire here will be 


Tex.—The Clay Connty 
Cotton Oil Co. has formed here with a 
incorporators 
are W. B. Worsham, J. B. Dale and E. 





of $67,000. Stable.—Haverhill, 


to cost $25,000 is to be erected on Stage 
and Coose Sts. for Dole & Childs. 
structure will be of brick, three stories, 
J. Perkins, 47 Merri- 
mack St., Haverhill, is the Arch. 


Mass.—The 


Jacksonville, 
Saddlery & Harness Co. has heen 
ganized here with a capital of $30.000 
for the purpose of manufacturing sad- 
dies and harness. 

West, Tex.—-The Farmers Gin Co. has 
been organized here with a capital of 
The incorporators are F. 
Denton, C. W. Cowan and E. Lumpkin. 
Tex.—The 
will erect shops at Green- 
A site has not been selected. 
M. Acheson, is Ch. Engr. 

North Dallas, 
plant will be erected here by Rasmus- 
Construction work will soon 


Tex.—The 


Cells.— Boston, 
contract for installing steel cells in the 
Marine Barracks here has been award- 
ed to the VAN 
of Cleveland, Ohio. 


Coal Pockets, Stables, Ete.—Worces- 
Mass.—About 
spent in building a series of coal pock- 
ets, stables, 
Dr. Joseph H. 


Tunnel.—Boston, 


DORN IRON 


by the Peo 
fertilizing 
Mass.—Plans have 
been filed by the Boston & Eastern 
for a tunnel under 
the harbor to a station to be built near 
George Thompson 


Electric R. 
San Antonio, Tex.—A canning factory 
m » erected by Dr. 
Supt, Southwestern Insane Asylum, to 
in connection with that 
nstit He will also install an ir- 
rigation pumping plant. 

San Antonio, Tex.—The construction 
ry here is contemplated by M. 
to manufacture 8-ounce 
cotton duck, tent and awning cloth. 


= 'r, Tex.—The International 
pean Northern R. R. will construct car 
building and repair shops. 
machines for car repairing 
be installed. 


City Utah.—The Burton 
a has been organized for the 
purpose of erecting a plant to manufac- 
The company 
The incor- 


Post Office Sq. 
Chief Engr. 


*Removing Rock. 
be received . 
Frederic V. Abbot, 
3. A., Newport, 
Pawtucket 





Corps Engrs., 


River, R. I. 


*Dredging.—Bridgeport, 
for dredging in Bridgeport Harbor will 
A. E. Waldron, 
A., New London, 


Conn.—Bids 


be received by 
Corps Eners., b 
Conn., until 3 p. m., Sept. 21. 


Pier.—Long Island City (l. L), N. Y 
—The Department of Docks and Fer- 
ries has completed plans and specifica- 
tions for the construction of a pier 
on the East River at the foot of Nott 
Estimated cost, 
Calvin Tomkins is Comr. 


Fire Alarm System.—New York, N. 
Y.—Bids will be received by the Fire 
Commissioner until 10.30 a. m., Sept. 5, 
the labor and ma- 
establishing and 


Five iron- 


_tar products. 
lized at $100,000. 
are W. J. Burton, Pres.; W. H. 


Secy., and J. C. McCain, Vice- 


Tueson, Ariz.—The El Paso & South- 

western R. R., which will be extended 
will erect machine shops, 

and features of its pro- 
The yards will cover 
George Notman, New York. 


for furnishing all 
terials required for 
equipping an extension of the under- 
round fire alarm tele 
ast End Ave., from 8 


raph system on 
d to 88th Sts. 


System.—New 
York, N. Y.—Bids were received as fol- 
lows on Aug. 16 by James Knox Tay- 


*, Wash.—It is reported that 
mmings and Charles Deggor- 
erect a broom factory. 

Tacoma. Wash.—The Dibs-Miller Key- 
Nut Co. has been 
ated at $1,000,000. The cam- 





Self-lockin Washington, 


c., for installing the 
vacuum cleaner system 


in the New 


York postoffice: Thomas H. Smith Co., 
New York, 13,990; American Rotary 
Valve Co., Chicago, IIL, $12,000. 

_ Subway, Retaining Wall.—New York, 
N. Y.—Bids were received as follows 
on Aug. 10 by the Commissioner of 
Bridges for constructing the westerly 
subway and the Bayard St. retaining 
wall on the Manhattan Plaza of the 
Manhattan Bridge: H. E. Fox, $1 East 
125th St., $141,000; Charles Meads Co., 
165 Broadway, $137,000; Cooper & 
Evans Co., 206 Broadway, $142,888; 
Phoenix Construction Co. 41 Park 
tow, $160,898: Northeastern Construc- 
tion Co., 325 Fifth Ave., $141,900; Ryan 
& Parker Co., 165 Broadway, $134,500 
Dunbar Construction Co., 444 East 68th 
St., $154,000 McHarg-Barton Co., 165 
Broadway, $146,823: John T. Brady Co., 


103 Park Ave., $163,840; Degnon Con- 
struction Co., 60 Wall St., $155,000: 
Rodgers & Hagerty Co., 41 Park Row, 


$147,000. 
Cc. Stowe, 


Oscar Daniel Co., 
Brooklyn, 


$159,500: H 
$154,000; Snare & 


Trieste Co., 143 Liberty St., $143,890; 
H. Robinson, 251 East 125th St., $160,- 
500. <All bidders of New York unless 
otherwise noted. 

Road Otl—New York, N. Y.—Bids 
will be received by the Park Board, 
Dept. of Parks, until 3 p. m., Aug. 31, 
for furnishing and delivering 1,000 
bbls. of emulsifying road _ sprinkling 
oil at Prospect Park and the gravel 
pit, Ocean Parkway, near Ave. P, Boro. 
Brooklyn. 

Repairs to Shelter House.—New 
York, N. Y¥ Bids will be received by 
the Park Board, Dept. of Parks, until 
3 p. m., Aug. 31, for repairs to the shel- 


ter house in Bushwick Park, Boro 
Brooklyn. 
*Subway,—New York, N. Y Charles 


H. Peckworth, awarded contract for 
Section 7, Lexington Ave. subway, Tri- 
Borough Subwav svstem, it is reported, 
has asked the Public Service Commis- 
sion to rescind his contract, assigning 
his reason for refusing to undertake 
the work to the delay in awarding the 
contract. Bids for the work were 
opened on Oct. 27, 1910. It is reported 
that the Public Service Commission will 
ask for new bids on this section (No 
7) and also on Section 9 of the Lexing- 
ton Ave. Subway. Noted on Aug. 3. 


*Wagon Shed.—Fort Terry, N. Y.— 
Bids will be received until 11 a. m., 


Sept. 11, by Capt. F. T. Arnold, Con- 
or... E WD &. A New London, 
Conn., for constrvcting a frame wagon 


shed at Fort Terry. 


‘ 


-The contract 
FRANK HEIS- 


Tunnel.—Hauto, Pa.- 
has been awarded to 
TER and OWEN B. WILLIAMS, of 
Lansford, Pa., it is reported, by the 
Lehigh Coal & Navigation Co. for driv- 
ing a tunnel 11 ft. wide, 7% ft. high 
from top of rail, from Nesavehoning to 
Hauto, a distance of five miles. 


Pier.—Philadelphia, Pa. 
been prepared by Joseph Hasskarl, 
Acting Dir. Dept. Wharves and Docks, 
for the construction of a new pier at 
Dock St., 120 ft. in width and 582 ft. 
lone, of the 1-deck type, built on a 
solid concrete foundation to have two 
railroad tracks, afferding belt line con- 
nections to the three carriers alone the 
river front. Estimated cost, $250,000. 


Freight Elevators.—Philadelphia, Pa 
—Bids will be received until noon, 
Aug. 25, by Joseph F. Hasskari, Acting 
Dir. Dept. Wharves, Docks and Fer- 
ries, for electric elevators for the Vine 
St. pier. 


Removal of Piers, Etc.—Philadelphia, 
Pa.—The Department of Wharves, 
Docks and Ferries has received two 
bids as follows for the removal of old 
piers and obstructions from the site of 
the proposed $250.000 pier at the foot 
of Dock St., Delaware River. The 
American Dredging Co., $29.400: Amer- 
= Paving & Construction Co., $36,- 


—Plans have 


*Dredging. — Wilmington, Del.—Bids 


will be received by Maj. R. Ray- 
mond, Corps Enegrs., U. S. A., until Sept. 
15 for dredging in Broadkill River, 


Del. 
*Dredging. — Wilmington, Del.—Bids 


will be received by Maj. R. R. Ray- 
mond, Corps Enegrs., U. S. A., Wilming- 
ton, until Sept. 13 for dredging in 


Tuckerton Creek. 


#+Bulkhead. — Baltimore, Md. — The 
Board of Awards on Aug. 2 awarded 
the contract for constructing a bulk- 
head at the old Marine Hospital ground 
to the McLEAN CONTRACTING CO., 
Baltimore, at $13,791 for 800 ft. of pile 
and timber bulkhead. 


Bulldings.—Washington, D. C.—Bids 
were received as follows on Aug. 16 by 
the Secretary of the Interior, Washing- 


ton, for the construction of four frame 
buildings at Glacier National Park: 
Caesar Hairilandt, Kalispell, Mont., 


$43,050; Joseph Mersch, Everett, Mont., 
two buildings only, $14,094. 


Projectiles.—Washington, D. C.—Bids 
will be received until noon, Sept. 13, 
by the Bureau of Ordnance, Navy 
Dept., Washington, for furnishing $,000 


12-in. and 8,000 8-in. armor-piercing 
projectiles. N. C. Twining is Ch. of 
Bureau. 


Brass, Steel, Ete.—Washington, D 
C.—Bids will be received until Aug. 29 
by the Bureau of Supplies and Ac- 
counts, Navy Dept., Washington, for 
furnishing at the navy yards and na- 
val stations the following supplies: 
Newport, R. L., Schedule 3840, 9,060 lbs 
brass rod; 12,620 lbs. tobin bronze rod: 
miscellaneous brass tubes. Washing- 
ton, Schedule 3840, 300,000 Ibs. ingot 
copper: 172,500 Ibs. steel forgings; 39,- 





800 Ibs 


conductor 
N. Y., Schedule 3842, 25,000 ft. white ash; 


ed, has 
construction of 
Dominion 
at Atlantic 
two piers 


Jacksonville, 


TION CO., 
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forged steel. Schedule 3841 
13,500 Ibs. steei blocks; 25,000 ft. 2- 


oil-proof cable Brooklyn 










65,000 ft. yellow pine Schedule 3845, 
miscellaneous bar steel: 9,025 lbs. gal- 
vanized sheet gteel Schedule 3846, 8 
000 ft. steel or w pipe Miscellane 
ous bar iron and sheet lead. Scheduls 
3849, 3,700 lbs. rod brass; miscellaneous 
naval rod brass; 3,350 lbs. bar copper 
150.000 Ibs ingot copper 10,000 Ibs 
ferro-manganece Philadelphia, Pa., 
Schedule 3838, 27,000 Ibs steel I 
beams; miscel eous c.-i columns 
Schedule 3848, 31,300 lbs. plate floor 
steel Schedule 3849 miscellaneous 
sheet brass Boston, Mass., Schedule 
3845, 13.400 Ibs steel angles; mis 
cellaneous bar stee! 11,700 lbs. plate 
steel Schedule 3848, 32,500 Ibs. plate 
floor steel Norfolk, Va., Schedule 3845 
5,000 Ibs. galvanized steel shapes; 78 
100 lbs. black steel shapes. Schedul: 
8849, 2,460 Ibs. brass pipe; 5,000 Ibs 
brass tubing miscellaneous coppel! 
tubing Schedule 3850-3853, composi 
tion galvanized gate valves Applica 
tions for proposals should designate 
the schedules desired by numbers 


Dredging.—-Norfolk, Va The Atlan 
tic, Gulf & Pacifie Co.. New York, is 
the lowest bidder for deepening and 
draining a portion of the channel in 
South Branch, Elizabeth River When 
completed the channel will be 200 ft 
wide, with 22 ft. of water at mean low 
tide. The sum of $25,000 is available 
and a further appropriation of $87 
will be made Bids were opened on 
Aug. 2 by Lt. Col. Mason M. Patrick 
Corps Enegrs., U. S. A., Norfolk 

*Dredgaing.—Norfolk, Va Bids will 
be received until noon, Sept. 22, for 
dredging in James River. Va Infor 


mation on application at U. S. Engineer 


Office, 28 North Ninth St Richmond 
Va. 

Piers.—-Norfolk, V Henry Steers, 
17 Battery Pl. New York, it is report- 


submitted the low bid for the 
five piers for the Old 
Steamship Co., to be built 
Citv waterfront, Norfolk, 
each 1,000 ft. long: two piers 


each 800 ft. long: one plier 500 ft. lone 
also for piling and top decking Es- 
timated cost, $1,500,000 

Dredging.— Jacksonville, Fla Bids 
were received as follows on Aug. 3 by 
Capt. George R Spalding, Corps 
Eners., U Ss A., Jacksonville, for 
dredging at Trout Creek Cut, and cor 
structin shore revetment, St Johns 
River: P. Senford Ross, Inec., Jersey 
City, N. J., $247,080: M. J. Dady, New 


York, $2%1,450 George W Parkhill 
$255.78 North American 
of Texas, Galveston, Tex 

‘etwise Dredging Co., Nor 


Dredeing Co 
$256,650: Co 


folk, Va., $267,960 

+Tallahassee,. Fla.—The contract for 
digging Cypress Creek Snake Creek 
and Snapper Creek Canals has been 


awarded to the MIAMI CONSTRUC 
of Miami, Fla., by the Trus 


tees of the Internal Improvement Fund 


at 10 cts. per cu. vd. for earth and 25 
ets. for rock excavation The contract 
was awarded for the whole work or 


for as much as 
have done. 


Lock Tenders’ 


the Trustees decide to 


Houses,—-Mobile, Ala 


Bids will be received until 11 a. m 
Sept. 14, by Maj. C. A. F. Flagler, Corps 
Eners., U. S. A.. Mobile, for construct 
ing fovr lock tenders’ houses, etc., at 
Locks Nos. 5, 7, 8 and 9, Black Warrior 
River, Ala. 

Cenal Completion.—New Iberia, La 
The citizens have voted to complete 
the new Iberia Southern Drainage and 
Commercial Canal as a navigable 
canal. 

Wharf.—New Orleans. La Bids will 
be received until Ave. 28 bv the Roard 
jof Commissioners of the Port of New 
Orleans for constructing the Press St 
wharf. 

Earthwork.— Memphis, Tenn Bids 
were received on Aug. 1 by Maj. Clarks 
S. Smith. Corps Engrs. U. S. A., Missis- 
sippi River Comn., First and Second 
Districts, Memphis, for about 250,000 


eu. yds. of earthwork in Lower St 
Francis Levee District. The lowest bid 
was submitted by Leonard & Bush, of 
Memphis, at 14.9 cts. per cu. yd 


+Retsining Wall, Ete.—Nashville, 
Tenn.—The contract has been awarded, 
it is reported, by the Louisville & 
Nashville R.R. Co. to the FOY-PROC- 
TOR CO., of Nashville, for reinforced 
concrete retaining walls and under 
passes upon its Nashville to Louisville 
line from Eighth Ave. to Fourth Ave 
at about $50,000. The work includes 
2,200 cu. yds. of concrete. 


Dock.—Toledo, Ohio.—Plans for the 
construction of a dock to cost approfii- 
mately $500,000 to be built bv the 
Chesapeake & Ohio Ry. Co., at Toledo 
are now being prepared, it is reported, 
by the engineers of the road. ! 


Canal.—South Bend, Ind.—The Erie- 
Michigan Deep Waterway Association 
has been organized to construct a cana! 
from Lake Michigan to Lake Erie 
across Northern Indiana. 


Shafts, Tipple.—Sullivan, Ind.—The 
J. Wooley Coal Mining Co., of Evans- 
ville. Ind., will soon ask for bids for 
sinking two coal shafts and the ,.con- 
struction of tipples near Paxton, in 
Sullivan County. 


Fire Apparatus.—Indianapolis, Ind — 
The Board of Public Safety has re- 
scinded all former action in regard to 
receiving bids for fire apparatus and 
will again ask for bids for seven new 
pieces of fire apparatus, five of them 




























































































































































































































































































































































* 


oe «ta tis wtitin 










DER “rH 


— 


96 


to be motor vehicles and two steam 
fire-engines. Bids will be received un- 
til Aug. 26. 


Road Machine.—Laurel, Ind.—George 
McBarler, Trustee, Perry Township, 
Franklin County, urel, will receive 
bids for a new road grading machine. 

Barns.—Lafayette, Ind.—It is report- 
ed that bids will be asked in a few 
weeks for the rebuilding of the large 
agricultural and animal barns of Pur- 
due University recently destroyed by 
fire entailing a loss of $30;000. W. E. 
Stone is Pres. 


Grandstands.— Detroit, Mich.—Work 
on the new $300,000 concrete stands at 
Bennett Park, Detroit, will commence 
shortly after the close of the playing 
season. The new stands will be of con- 
erete and steel, and will be single- 
deckers, giving the park a total seat- 
ing capacity of about 23,000. I 

Levee Work, Ete.—Carlinville, lll.— 
Bids will be received until Aug. 28 by 
the Morse-Warren Engineering Co., of 
Carlinville, for work in the Chester- 
field Levee District. The work includes 
34,000 cu. yds. levee work, 10,000 cu. 
yds. straightening creek, 36,000 cu. yds. 
open ditch, culverts, flap doors, etc. 


*Channel Excavation.—Chicago, Ill. 
—Bids were received by Il. J. Bryan, 
Clik. Sanitary District of Chicago, 


American Trust Bidg., Chicago, on 
Aug. 10, for excavation and collateral 
work on Contract Section 4 of the Cal- 
umet Sag Channel of Sanitary District 
of Chicago, in the Township of Palos, 
County of Cook, Ill. The approximate 
quantities for the comparison of bids 
are: (a) 780,000 cu. yds. of glacial 
drift; (b) 121,000 cu. yds. of rock ex- 
cavation; (c) 37,000 sq. yds. of rip-rap 
slope: Forschner & Sexton Co., Mount 
Vernon, N. Y., (a) $195,000, (b) $93,170, 
(ec) $18,500, total, $306,670; John 
Marsch, Chicago, (a) $187,200, (b) $19,- 
640, (c) $46,250, total, $355,090; Shnable 
& Quinn, Chicago, (a) 237,120, (b) 
$84,700, (c) $29,600, total, $351,420; Na- 
tional Contracting Co., (a) $249,600, (b) 
$84,700, (c) $37,000, total, $371,300; John 
W. Page, Chicago, (a) $265,200, (b) 
$114,950, (c) $46,250, total, $426,400. 

Memorial Gate.— Madison, Wis.— 
Plans will be received, it is reported, 
until Sept. 1 by the commissioners ap- 
pointed by the Governor for a memo- 
rial gate to be erected at the Dayton 
St. entrance to Camp Randall. Cost, 
not to exceed $12,000. W. J. McKay is 
Secy. 


Drainage District.—Port Washington, 
Wis.—A petition has been filed in the 
Circuit Court for Ozaukee County by 
land owners in the town of Holland, 
Sheboygan County, and the town of 
Belgium, Ozaukee County, for the or- 
ganization of the Belgius-Holland 
Drainage District and immediate work 
on the drainage of a tract comprising 
750 acres. The petitioners are repre- 
sented by Albert W. Grady and William 
F. Schannen,, Attys., Port Washington. 


Drainage Canal.—Burlington, Wis.— 
The Hoosier Creek Drainage Commis- 
sion has recommended the acceptance 
of the lowest bidders for draining the 
Hoosier Creek District in Racine 
County, Wis., as follows: Open ditches, 
William Whalen, South Milwaukee, 
Wis., at $23,010; tile ditches, National 
Drain Tile Co., Streator, Ill, at $7,500. 
Bids were opened on Aug. 18 


Ditches.—Spooner, Wis.—D. M. Cad- 
well, Town Clk., will receive bids until 
2 p. m., Aug. 26, for the construction of 
ditches. 


*New Channel.—cClarinda, lIowa.— 
Bids will be received until 3 p. m., Sept. 
12, by the Board of Supervisors of Page 
County, Clarinda, for the construction 
of a new channel for the West Noda- 
way River in Drainage District No. 5. 
The entire length of the proposed new 
channel, from Station O to Station 657 
is 65,700 ft., of which approximately 
51,000 ft. are to be excavated and about 
14,700 ft. are in the present channel 
of the West Nodaway River. The width 
of the bottom of the new channel is to 
be 20 ft.; average depth, 15.91 ft.; max- 
imum depth, 21 ft.; side slopes, % hor- 
izontal to one vertical; berm to be 8 ft. 
wide. The total amount of excavation 
is estimated to be 848,398 cu. yds., sup- 
posed to be all earth, consisting of 
loam, silt and clay. Part of the right- 
of-way. which is 100 ft. wide, is cov- 
ered with timber and must be cleared 
by the contractor. The entire work 
will be let in one section designated as 
Section No. 1. The starting point is 
about 2% miles from Villisca, on the 
main line of the C., B. & Q. R. R., with 
a good wagon road thereto. C. W. 
Duke is County Audr. A. S. Van Sandt 
is Engr-in-Charge. 


Ditech Work.—Pocahontas, Iowa.—J. 
A. Terry, County Audr., will receive 
bids until 1 p. m., Aug. 30, for the 
construction of Sections 1 to 5, inclu- 
sive, of Ditch No. 64; Sections i to 6, 
Ditch No. 65, and 26 sections of Ditch 
No. 41. The work approximates 1,143,- 
720 cu. yds. of excavation, besides tile 
and concrete bulkheads. Bids will be 
received separately or for the whole 
work. 


Cement.—Council Bluffs, Ilowa.—Bids 
will be received by the Board of 
Water-Works Trustees, S. L. Etnyre, 
Supt., until Sept. 7 for furnishing f. o. 
b. Council Bluffs about 5,000 bbis. of 
Portland cement in carload lots. 


Filling.-—Minneapolis, Minn. — Bids 
be received until Aug. 28 by A. P. 
Srickson, County Audr., Minneapolis, 
for Contracts Nos. 26 and 27, for filling 
the lagoons at the Narrows, Lake Min- 
netonka. Bids will be received sepa- 
rately or as a whole, 





_ Channel Work.—St. Paul, Minn.—The 
City Council on Aug. 9 adopted a reso- 
lution providing for an appropriation 
of $2,000 for making preliminary sur- 
veys, taking soundings and obtaining 
releases incident to changing the chan- 
nel of the Mississippi River and ac- 
Saree the levee along the new chan- 
nel, 

_ FCoal Docks.—Duluth, Minn.—The 
Carnegie Coal Co. has awarded con- 
tracts for the construction of its new 
coal docks on St. Louis Bay, as fol- 
lows: Dredging, to ZENITH DREDG- 
ING CO., Duluth; superstructure and 
eneral contract, to MEAD-MORRISON 
MFG. CO. The dock will be 2,000 ft. 
long with a trestle approach of 1,200 
ft. and 490 ft. wide. Cost, $800,000. 
J. H. Sanford is Vice-Pres. and Gen. 
Mgr. Noted on Aug. 17. 


+Drainage Ditch.—Rapid City, S. Dak. 
—The contract for the construction of 
a drainage ditch and embankment in 
the southern part of the city has been 
awarded to OTTO & COX at 16 cts. per 
cu. yd. Other bids were: J. E. Parrish 
& Son, 18 cts.; George M. Swinehart, 
16 cts, for the ditch and 25 cts. for the 
dam; B. J. Grimes, Sturgis, 17% cts. 


+ Mail-Handling Apparatus. — St. 
Louis, Mo.—James Knox Taylor, Su- 
perv. Arch., Treasury Dept., Washing- 
ton, D. C., has awarded the contract for 
furnishing the mail-handling appa- 
ratus at the St. Louis post-office to the 


LAMSON CONSOLIDATED STORE 
ene CcoO., of Boston, Mass., at 
85,875. 


+#Ditch.-—Batesville, Ark.—The con- 
tract has been awarded to oe 
SHERWOOD, of Alexandria, Minn., for 
constructing six miles of levee and 
drainage ditch by Curia Drainage Dis- 
trict No. 1 of Independence ounty, 
Ark., at 14 cts. per cu. yd. The work 
includes about 156,000 cu. yds. of 
earthwork and 50 acres of clearing. 
Bids were opened on July 25. 


Oil Mains.—Dallas, Tex.—The Texas 
Co., Houston, Tex., has applied to the 
City Commission for a franchise to lay 
a system of oil mains in the city 
whereby consumers of fuel oil may be 
— from the company’s refinery 

rect. 


*Railway Roadbed.—El] Paso, Tex.— 
See item under Railways. 

+Quarantine Station. — Galveston, 
Tex.—James- Knox Taylor, Superv. 
Arch., Treasury Dept., Washington, D. 
C., has awarded the contract for the 
construction of a quarantine station at 
Galveston to C. L. RYALS, of Galves- 
ton, at $86,481. 

*+Dam.—Monroe, Ore.—The_ contract 
has been awarded to T. H. ELLIS for 
the erection of the concrete dam to be 
put in the Long Tom River at Monroe 
by Wilhelm & Son. The dam is to be 
completed by Sept. 1. 

+Dredging.—Los Angeles, Cal.—The 
Board of Public Works has awarded 
the contract to the STANDARD AMER- 
ICAN DREDGING CO., of San Fran- 
cisco, for dredging Wilmington Basin 
and filling in the business center of 
Wilmington, at $258,000. The work re- 
quires the removal of 1,200,000 cu. yds. 
of earth and filling 15 blocks. 


Pipe Line.— Maricopa, Cal.—The 
Guaranty Oil Co. is preparing to con- 
struct a pipe line from Maricopa to 











Ventura. he work, which will be 
done by contract, will require the fol- 
lowing: Trenching, estimated cost, 
$110,000; six power plants, $150,000; 


bridging, $30,000; telephone line, $150,- 
000; 60 miles of pipe, $364,920; steel 
tanks, $30,000; grading, $97,000. 


+Dredging.—San Francisco, Cal.— 
The contract has been awarded to the 
SAN FRANCISCO BRIDGE CO. for 
dredging in San Pablo Bay, Cal., 2,500,- 
000 cu. yds., at 18% cts. per cu. yd., or 
$473,007. Bids were opened by Lt. Col. 
T. C. Rees, Corps Engrs., U. 8S. A., San 
Francisco. List of bidders noted on 
Aug. 10. 


Steel Tanks.—Hemet, Cal.—The Stan- 
dard Oil Co. will soon erect here three 
steel tanks with a capacity of 19,000 
gallons each and accompanying ware- 
houses and office buildings. 

Docks.—Oakland, Cal.—Plans for a 
system of docks for the United Prop- 
erties here are nearing completion. The 
new docks will accommodate the larg- 
est steamers afloat by the time the 
Panama Canal is opened, and the Key 
Route, one of the properties of the 
United companies, will have a mole 
1% miles long and 1,000 ft. wide, on 
which transcontinental freight can be 
trans-shipped and stored in warehouses 
which will be built along the mole at 
the edge of the deep water. W. 
Alberger is Vice-Pres., 

#Wharf.—San Diego, Cal.—The Mc- 
Cormick Lumber Co. has awarded a 
contract to WHEELER & CoO., of Los 
Angeles, Cal., for the construction of 
1,400 ft. of wharf at the foot of 25th 
St., at $60,000. Concrete piling will be 
used, the work to begin at once. 


Addition to Elevator.—Montreal, Que. 
—-The Harbor Commissioners have en- 
gaged the John S. Metcalf Co., Ltd., 54 
St. Francis Xavier St., Montreal, as de- 
signing and constructing engineers on 
the erection of an addition to the new 
1,750,000-bushel fireproof elevator, to 
be completed next spring. The addition 
will have a capacity of 850,000 bushels 
and will be built by the Commissioners’ 
own forces to meet the demands for 
storage purposes at present. The total 
capacity of the new grain elevator, 
with the addition, will be 2,600,006 
bushels. 

#Breakwater.—Port Arthur, Ont.— 
The contract for the construction of 
the breakwater extension from Bare 
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Point in a westerly direction, 3,200 ft., 
has beeen awarded to the THUNDER 
BAY CONTRACTING CO. 


+#Dam.—Port Arthur, One-—SEAMAN 
& PENNIMAN, of Ft. William, have 
been awarded the contract for complet- 
ing the Current River service dam, at 
about $30,000. 


+Cement Platform, etc. — Ottawa, 
Ont.—The contract has been awarded 
to the JOHN S. METCALF CoO., LTD., 
564 St. Francis Xavier St., Montreal, 
Que., for the cement platform and 
canopy for the Grand Trunk Ry. depot 
here, at $100,000. 


+Dredging.—Ottawa, Ont.—We are 
officially advised that contracts for 
dredging at various places have been 
awarded as follows by the Department 
of Public Works, R. C. Desrochers, 
Secy., Ottawa: At Midland, Ont., to the 
CANADIAN DREDGING CO., LTD., of 
Midland; River St. Francis to TREF- 
FLE BASTIEN, JAMES LAURIN, W. C. 
LEITCH, of Montreal, Que.; St. Pierre 
les Becquets, Que., to the W. J. POU- 
PORE CoO., LTD., of Montreal.; Berth- 
lerville, Que., to same; Batiscan River, 
Que., to same; St. Maurice River, Que., 
to same. 


Spikes, Ete.—Toronto, Ont.—Bids will 
be received by the Chairman of the 
Board of Control until noon, Aug. 31, 
for the supply of the following: (a) 
325 kees track spikes, 200 per keg, size 
of spike 5% x 9/16 in., measured un- 
der head; (b) 1,950 pairs of splice bars; 
(c) 9,500 tie rods, %-in. diameter. 
Specifications and form of proposal 
may be obtained on application to the 
Department of Railways and Bridges, 
City Engineer’s office. Bids may be 
submitted separately or for all. 


Wharf and Breakwater.—Thornbury, 
Ont.—Bids will be received until Sept. 
13, by R. C. Desrochers, Secy., Pub 
Wks. Dept., Ottawa, Ont., for the con- 
struction of a breakwater and an ex- 
tension to wharf here. Plans, specifi- 
cations and form of contract can be 
seen and forms of proposal obtained at 
the Department, Ottawa, or from J. G.- 
Sing, Dist. Engr., Confederation Life 
Bldg., Toronto: H. J. Lamb, Dist. Engr., 
a and the Postmaster, Thorn- 

ury. 


Breakwater and Dredging. — Port 
Stanley, Ont.—Bids will be received un- 
til Sept. 13 by R. C. Desrochers, Secy., 
Pub. Wks. Dept., Ottawa, for the con- 
struction of a breakwater and dredg- 
ing at Port Stanley. Plans, specifica- 
tions and form of contract can be seen 
and forms of proposal can be obtained 
at the Denartment. Ottawa, or from J. 
G. Sing. District Engr., Confederation 
Life Bidg., Toronto: H. J. Lamb, Dist. 
Enegr., London, or the Postmaster, Port 
Stanley. 


Pier.—Wheatley, Ont.—Bids will be 
received until Sept. 123 by R. C. Des- 
rochers, Secy., Pub. Wks. Dept., Ot- 
tawa, for the construction of a landing 
pier. Plans, specifications and form of 
contract can be seen and forms of pro- 
posal obtained at the Department, Ot- 
tawa, or at the office of J. G. Sing, 
Dist. Engr.. Toronto: H. J. Lamb, Dist. 
Engr.. London, or the Postmaster at 
Wheatley. 


Fire Apparatus.—Winnipeg, Man.— 
Bids will be received until Sept. 25 by 
the Board of Control, M. Peterson, 
Secy., for the supply of the following 
fire apparatus: Two 60-HP. motor 
hose-wagons: one &5-ft. aerial ladder- 
truck; 30 fire alarm boxes complete. 
Specifications and forms of proposal, 
ete., may be obtained at the office of 
the Chief of Fire Department, Central 
Fire Station. 


+Seawall.—Victoria, B. C.—The con- 
tract for the Ross Bay seawall has been 
——- to THOMAS STEDHAM, at 
9,2 . 


U. 8S. POSSESSIONS AND CUBA. 


+#Cranes.—Panama.—The contract, it 
is repvorted, hes been awarded to. the 
MAINE ELECTRIC CoO. for eight 4-ton 
electric cargo handling cranes for the 
pier at Balboa, the Pacific entrance to 
the Isthnrian Canal, at $10,466 per 
crane. 


+Power Pliant.—Hawalii.—The Bureau 
of Yards and Docks, Navy Dept., Wash- 
ington, D. C., has awarded the con- 
tract for the construction of a power 
plant at Pearl Harbor, H. T., to C. C. 
MOORE & Co.. of San Francisco, Cal., 
at $158,000. 


+#Steel Tracks. — Panama. — The 
BETHLEHEM STEEL CO., of South 
Bethlehem, Pa., has been awarded the 
contract for steel tracks for the ma- 
chines which will tow vessels through 
the locks of the Panama Canal at $29,- 
187 for 1,250 tons of steel. 


Steel Bars, Lumber.—Panama.—Bids 
will be received until Sept. 1 by Maj. 
F. C. Boggs, Corps Enegrs., U. S. A., 
Gen. Purchasing Officer, Isthmian Canal 
Comn., Washington, D. C., for furnish- 
ing mechanical-bond steel bars and 
lumber, per Circular No. 644. 


Fuel Oi] Wharf.—Guantanamo, Cuba. 
—Bids were received as follows on 
Aug. 12, by the Bureau of Yards and 
Docks, Navy Dept., Washington, D. C., 
for the construction of a fuel oil wharf, 
Guantanamo, Cuba: HENRY ONK, 
Pensacola, Fla. (sole bidder), $17,600 


Turbo-Generator. — Panama — The 
only bid received on Aug. 11 by Maj. 
F. C. Boggs, Corps. Engrs., U. 8S. 
Gen. Purchasin cer, Isthmian Ca- 
nal Comn., Washington, D. C., for one 
500-KW. ee unit was that 
of the General Electric Co., of Schenec- 
tady, N. Y., at $26,623, if delivered in 
90 days, and $24,143 if in 160 days. 
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Steel Rails, Ete.— Bids + 
ceived y —_—- eC iY ae 
Engrs., U. 8. A. Gen. Pp = Orbs 
ficer Isthmus Canal Con, ne Of. 
ton, D. C., until 10.30 a; "ee 
furnishing steel rails «: °, for 
general information relat thie and 
cular, No. 643, may be » aoe 


Washington. or at e ' 
Assistant Purchasine , 
St., New York; 614 W 
Bldg., New Orleans, La., ar 
Point St., San Francis: Cc 
the U. S. Engineer offices ir 
ing cities: Seattle, Wash Ne 
Cal.; Baltimore, Ma.: Py), ae 
Pittsburg, Pa.; Boston. \ Pa 
N. Y.; Cleveland, Ohio: (in 
Chicago, Tll.; St. Louis \ ' 
Mich.; Milwaukee, Wis.: s+ 
Chattanooga, Tenn.: [oy 
Mobile, Ala., and Galveston, ae 
mercial Club, Kansas City eo 
ber of Commerce, Qui: eae 
Chamber of Commerc, ae 
Trade, Tacoma, Wash. — 


EXAMINATIONS 


(#Denotes a contract 


Fuel Engineering Che, 
York, N. Y.—The Munici; 7 
vice Commission, 299 Rr Nee 
York, will receive appli are 
Aug. 31 at 4 p. m.,, for ¢ 
Fuel Engineering Chem eos 
neering Chemist, to be Sang 
21, at 10 a. m. The a 
weights of the examinati te 
lows: Technical, 6; expe: 4: The 
will be required on the te nee 
and 70% on all. Ther: ree 
cancies at $1,800 in the st 
ing Laboratory and one \ t 
500. Minimum age, 21 Fr 
Spencer is Secy. i 





Bacteriologist.—_New y 
The Municipal Civil Ser, mmie 
sion, 299 Broadway, New ¥ will re. 
ceive applications from A) 
p. m., Aug. 23, for the posit 
teriologist. The examinat 
held on Sept. 7, at 10 a. n 
jects and weights of the .« 
are a3 follows: Technics! 
ence, 4; 75% required on ti 1 
per and 70% on all. The ey 
will be divided into four 
didates for Class I. and |} 





be graduate rh-cicians: ea: cans P 
Class TIT. and Class TV. nv wan. 
essarily be graduate phvs 7 


requirement of citizenshi: rained 
for this examination. V g 


the Department of Health. < > 1 
200 t $1.800 a vear Annpl s must 
have reached their 21st birt FA 


Spencer is Secy. 


INDUSTRIAL NOTES 


“Wood Preservation for Electric 
Railwavs” is the title of ar t : 
little booklet recently issued hy ¢} 
C-A-Wood Preserver Co., St. | 3, Mo 
In this booklet is explained ¢ par 
ticular advantages of this w i opr 
serving, especially where t! ctriec 
railway is concerned. 

Ratiway Equipwent.—The Now York 


Westchester & Boston R. R ist 
cently purchased 60 steel coaches from 
the Standard Steel Car Co.: there are 
also under negotiation 4.425 irs for 


the Missouri Pacific, 2.000 for the T- 
nois Central, 1.200 for the Wabast 
1,000 for the Seaboard Air Line. 1.000 
for the Monon, 975 for the Queen & 
Crescent, 500 for the Havana Central 
100 for the Proctor & Gamble (o., 158 
for the Manufacturers’ Railway, and 
passenger equipment for the Pennsyl- 
vania, Baltimore & Ohio and _ other 
roads, aggregating about 1,000 coaches 


Mr. Ashley F. Peck. for six years 
identified with Allis-Chalmers Co. as 
sales engineer, connected with their 
New York office, has recently associ- 
ated himself with the Terry Steam Tur- 
bine Co., as district sales manager for 
the Middle eWst, with offices at 814 
oon Gas Bldg., Chicago, Ill. Mr 
Peck, prior to 1902, was actively con- 
nected with the machinery sales field of 
Chicago, and since that date. for three 
years, was manager of the Milwaukee 
district sales office of the National 
Electric Co., going from Milwaukee to 
ee Co., at New York in 


The Automobile Trade.—In 4» inter- 
view recently given by Mr. Benjamin 
Brisco, President of the United States 
Motor Co., he states that the automo- 
bile output in 1912 will break all rec- 
ords and 210,000 pleasure cars will be 


built. In 1910 there were bui't in the 
United States 186,000 automobiles at 
an average cost of $1,533. Ficures for 
1911, that is the year ending June 90 
are not available, but it is estimated 
that the output was less than in 1919 
Mr. Brisco estimates that t! iverage 
cost of automobiles in 1912 w be $1,- 
100. This indicates that the inufac- 
turers of automobiles beli: there 
will be a recession as compared wit 
the banner year 1910 for, according t 


figures supplied, the cost of ull the 
automobiles built in 1910 wa- $2,850. 
000,000 while those to be bui!: in 191° 
will only total $2,300,000. 


The Birmingham & Northwestern Ry. 


is now under construction between Dy 
ersburg and Jackson, Tenn. he roat 
goes t er a well settled a rie 
agricultural country and it is xpecté 
to get considerable traffic ir timber 
cotton, Gorn and other produ 's oe 
grading began in May has bee» pushed 
ahead rapidly and is now more ors 


three-quarters completed. i 
is 48 miles in length and t bed! 
mostl —s light with maximum = 
of 1 and nothing over a ‘ curve. 
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Supplemen'—August 24, 191T. 


steel bridge nor a piece 


not season’s cotton crop. J. W. Wright is 
ted the whole road. Pile the contractor, and M. Harvey, Jack- 

of “masonry ed wherever the drain- son, Tenn., is the Ch. Engr. 

erestlet oO great to be taken care of by Railways in Oklahoma.—Oklahoma 


a and leter on a more permanent 
a pipe, 2™can ve substituted; 70-lb. rail 
a" “The work has been car- 


has 6,074.69 miles of main line railroad 
track, and 1,381.13 miles of side track, 
according to reports of individual roads 


most economically and the total made to the Oklahoma Corporation 
ried of construction will be remarkably Commission. The greatest mileage is 
ahaa pected to have the road possessed by the St. Louis & San Fran- 


ectober or in time for this 























. ir cisco, which is 1,497.96 miles of main 
npleted 
= 
plans and Specifications on File. Bids Noted in 
lans (P.) and Specifi- °108¢. issue of 
The foley g Pon file for reference °-29 High school, South Bend, soe 
cations nerwise noted at the of- oo wd. eee se we teens ssecees -2 
only eae © zineering News Publish- 8-29 Building, W ooster, Ohio 8-24 
fice of Tey broadway, New York. 8- ssoeteet ta byt mt oa ee 8 2 
g Co., oY * . ‘aula 7-2 
— > 8-31 Terminal. bide, Queboe, Ont. 8-10 
J 1*Prison, Comstock, N - 8- 
— Dams, canals, St. Ignatius, 8-31 Addition to post-office, 
oy Mont, ..ccahstacines ts S.) 8- 3 Grand Rapids, Mich...... 8-17 
og Pavement, ete., Newport, R. 8-31 School, Newport, Ky....... 8-24 
ee Tn... 0s eR emeaeneee es (8.) 8-10 8-31 Auditorium, Philadelphia, zi 
oe Dredging, ete. New York, = 5 PA. nwweesneevese cee eeenes 8-2 
5-26 Deets © Ta safe 8- 3 9- 2 Court- house, Indianapolis, en 
o¢ Breakwater, Detroit, PS = S Setta an Wee hE Gaba see. 6% -19 
—_« (S.) 7-27 9- 2 Bank. Covington, La. ...... 8-24 
¢os¢Tug, Duluth, Minn..(P. &8.) 8- 3 9- 2 Library, Janesville, Minn.. 8-24 
3.29 Harbor work, Michigan City, 9- 5 Hotel bidg., Albany, Ga.... 8-19 
Ted, . ce cneaeeenees es (S.) 8- 3 9- 5*U. S. post Office, Gadsden, 
4.29 Ditches, Brownsville, Tex. MMs Ken seas esau ssoas paces 8- 3 
7 ye » 0:6 tesa Naw a oa (S) 8- 3 9- 5 Library building, Cleveland, 
¢-31*Crib, Cleveland, Ohio, ; Mhio .... 2... Sr 8-17 
(P.&8.) 8-17 9- 5 Armory, Clyde, Ohio ....... 8-24 
). 1*Dredging, ete., Minneapolis, 9- 5 Library, Avondale, Ohio 8-24 
Minn....--+++seees (P. & S.) 8-19 9- 5 Building, Weyburn, Sask... 8-24 
_] High school, South Bend, Ind. 9- 6 Home, Jamesburg, N. J..... 8-24 
(P.&S.) 7-27 9- 6 Building, Pittsburg, Pa 8-24 
». 2? Grading, Newport, R 1.(S.) 8-10 9- 7 U. S. post-office, Ensley, Ala. 8-10 
2 PL 9- 8 U. S. hg -office, oe eg Ill. 8-19 
i a. d Power Plants. 9-11 Church building, Cedar Rap- 
Light, Heat am GUO cod oc oc. sees 8-17 
Bids Noted in 9-14*U. S. post-office and court- 
close. issue of house, Grand Rapids, Mich. 8-24 
9-25*Wiring, etc, New York, N. Y. 8- 3 9-12 U. S. post-office, Athol, Mass. 8-17 
95 Electr elevator, Philadel- 9-14 Sanitarium, Elizabeth, N. J. 8-24 
phia, Pa wececescesrsccvecs 8-24 9-15 U. S. post-office, Pendleton, 
) Miects ‘light plant, Monet, PM eaccarGuns = 64h4seK vn 8-24 
ey a ree: 8-17 9-15 U. S. post-office, Washing- 
§-31 Guseraten sets, Los Angeles, Se Se aks och eke a ene 60 b 6 8-16 
(a ere ee . 7-13 9-15 School, Hot Springs, Ark... 8-10 
9. 4 Moving machinery, Jackson- 9-15 Church, Stamford, Conn.... 8-10 
Ville, FiG@i-cteacasev ss ccese 8-17 10- 3*Filtration plant, Montreal, 
_5 Maintenance of gas and gas- Ce Sb Niwais hie ineeken ees . 8-10 
oline aa * — Minn. ae -17 Water-Works 
9- § Elecric light and water plan r- . 
Honea Path, 8S. C......... 8-24 8-24 Water pi a 77 8.9 
ve ¥ 8-2 pipe, Charlotte, N. C. 8-24 
- 5 Electric light plant, Clarks- — | 8-24 Crib work, Chicago, Tll.... 8-24 
_ dale, Miss. ........- ete ta. 8-24 8-25 Laying pipe, Boston, Mass.. 8-24 
- 6 Lighting | fixtures, roOK- . 24 8-25 Pump, Piattsville, Wis..... 8-10 
joes, ©, ee abimnees. he as 8-25 Dame. canals, St. lgnatius, 3 
§- 7 Stree &! ’ OLE EE - 
E Paul, Minn. nee ee este eres 8-17 8-25 Reservoir, West Liberty, 
$-15 Mechanical equipment, Wash- MET a ee tee’ CN eee 8-17 
_ _ington, D. C. ............. 8-17 g.95 Water-works, Benedict, Neb. 8-17 
-15 Electric elevator _— plant, 8-26 Water pipe, Oakley, Ohio.... 8-17 
ae ae mapiage ae: ** ios -17 8-26 Reservoir work, Brookfield, ee 
. . CE oe ete ble de kka ee 6 ene -2 
‘ (Foreign) .... «s+. P 8-28 Pipe, Springfield, Tll........ 8-24 
i.31 Hydro-electrie power plant, : 8-28 Tank, etc. Alice, Minn...... 8-17 
1-30 Fy Neti ood 8-2 8-28*°W sermain extensions, Minot, 
oe , Serr rer rrr. - 
pumping plants, a 8-29*Pumps, “Muskogee, Okla. 8- 3 
(Foreign). ..+.-. teeeeeee 6-15 = =3-29 Tank, Elroy, Wis cea 8-24 
Bridges. 8-30 Pumping, ete., wor an- 
ee Ce, 2 saceedetanca des 8-24 
8-25 Bridge, Cincinnati, Ohio..... 8-17 8-30*Boilers, Kansas City, Mo... 8-17 
8-25 Bridge, Winnipeg, Man. . 8-17 8-30*Water system, Shelburne 
8-25 Bridge, Kent, Wash........ 8-19 PE: De een aban ee 8-24 
8-25 Bridge construction and 8-31*Crib, Cleveland, Ohio....... 8-17 
abutments, Alexander, Man. 8-17 8-31 Well, Wheatland, Iowa...... 8-17 
3-25 Bridge, Three Rivers, Que.. 8-24 8-31 Reservoir, Juniata, Pa...... 8-24 
8-26 Bridge, ete, Newmarket, 9- 1 Pipe, Newbern, Be Soc ewinaathn 8-24 
OMt, ..s canoes tas nh eae 8-24 9- 1 Water supply, Norfolk, Va. 8-24 
§-26 Bridge, Clayton, ITll........ 8-24 9- 1*Water-works ‘material, Fort 
§-26 Bridge work Covesak Ohio 8- 3 Worth, Tee. ..rcrccecccces 
8-28 Bridge, Tallulah, La....... 8-10 9- 1 Well, Osage, Iowa ......-.- 8- 8 
a ersase, Lenenmer, ess HR 9- 1 Canal extension, etc., Hunt- “* 
28 Bridge, averly, La....... - “3S "RRP E rere - 
8-28 fag fas bridges, peed = 9- 1 28 -works, Honea Path, $40 
View, NGM us cecavacs bececs et > RO, 2 acs cao tecda's eo enies - 
2 Brides 1 at Ane t-: a 9- Sees engines, Boston, 649 
28 Bridge, Los Angeles. a . 2 vcaek ies s Sepals - 
He Bucse, ie, Gorse. u Ry 5-00 3-3 9- 2 —— laying, ete, Sparta, 8.34 
ridge, Fa ee: 2), SRE. WR os cep sacaciay «saanbae - 
§-31 Bridge, ‘SO Ee Eie Aaeeacee 8-10 9- 3 Water pipe, Crawford, Neb. 8-24 
a Bridge, Bermuda. Le : fe 9- 4 Water pipe, Homestead, Pa. 8-24 
ridges, Siam oreign).... 6- 9- 4 Water supply, anhattan, 
‘- 1 Bridges, Lamarque, Tex.... 8-24 OS eer ete, . 8-17 
§- 2 Bridge, New Athens, Ill.... 8-24 9- 4 Tower, Fresno, Cal......... 8-17 
§- 2 Bridge, Youngstown, Ohio.. 8-10 9- 4*Water-works, Dorris, Cal... 8-17 
§- 4 Bridge, Grenada, Miss....... 8-17 9- 5 Water extensions, Clarks- 
. § Braze , aan sere see's oh + ‘ Fite m —_ asm ea aan sacs 8-17 
5 ridges, ngston, -24 9- ire mains, etc., Rus y; 
%- 5 Bridge, Colusa, MMI dese n'a 3's 8-24 DOE. pcsdicdxrciéesmsa ddsar 8-17 
§- 6 Bridges, ete., Wentworth, 9- s°Pumps, Muskogee, Okla..... 8-17 
N.C ccncei etl Cases 8-24 9- 5 Water impvt., Muskegon, 
b t Bridee, oc Salinas, Cal... $38 Mich. +=. pee re 
v 6 z¢, Tampa, Ke ekee: ee 10- 1 Pumping mechinery, rit- 
- 7 Bridges, —— Ing. 20232: ay 9- 5 as pe, West Milwau- sies 
’- 7 Bridge, ete orte, Ind.. 8-24 OM: WEEE hb ocedey case neneas> - 
.§ pace es, ete, Cincinnati, oO. eit 9- 5*Puritying plant, Muskogee, else 
. dge, Quincy, Ill.......... - GOORS. Cis Se tdee: sab ciawes - 
sieerese Kansas City, Kan.. 8-24 9- 5 Water-works, Burden, Kan. 8-24 
ll*Bridges, Angleton Bex EES 8-24 9- 5 Water pipe, Winnipeg, Man. 8-24 
9-11 Bride ee widening, Port Ches- 9- 6 Extension of mains, Deco- 8-24 
CORRE e ee obs oe we -24 rah, TOWR ...-sccccessccece BS 
s-14°Bri idge, Reading, Pa........ 8-17  9- 6 Water main, - Cana, Neb... 8-24 
9- 7 Softening ant awtelle, 
Buildings. Cal. Boats ass sg ta aoe, 3 8-24 
8-24 Schoo 9- 7 Pumping’ engine, ounc 
£24 Schoch Marion, Iowa .....- 8-24 Bluffs, Iowa .....--..-see0s 8-24 
8-24 Sch ole C ayville, Pa....... 8-24 9-12*Intake pipe. Windsor, Ont.. 8-24 
£3) hol, Canton, Ohio... .... 8-24 9.15 Well, Sioux Falls, S. Dak... 8-24 
~ Wadens ane court “house, 9-15 Pump, Grand Forks, N. Dak. 8-24 
8-24 Sch oL Rice "Mins acer. ie +33 9-16 Pumping engine, Centon, - 8-24 
1B School Galtngnt, i221... $534 9A ee ee nn eye Et 
8-25 St col, Wapello, Iowa...... 8-24 19. 1 Tanks, Norfork, W. Va. 8-24 
gore ction, Temare, I. Bs.cecess 8-24 : eign) 8-10 
8-25%Armory wo k, B ki N ish India (Foreign)........ 
8 - scheiesnieinsh alien g-24 10-11*Water- -works, Colonial ‘aie 
9 oe eee ee EGS.) 0 Sake, RY PO Ee o 
a Stat - crruro, N.S ee 8-10 Beach, Va. .. 
8-28 School ” . # Sewers. 
8-28 Ba: " Pittaburgeh, N. Dak. a4 8-25 Sewers, Shelbina. Mo....... 8-10 
8-298 Repairs to capitol Al \Iibany. 8-25 Sewer, Altoona, Pa......... 8-24 
£29 Dg pratt es ee eee tc ees : 8 17 «=: 8-25 +d sewers, etc., Boston, or 
fore Otek 2.99 8-28 Conduli, Boston, Masa: :2°: 8-10 
$29. S post 8-28 Sewers, North Toronto; Ont. 8-17 
B 8-28 Sewers, Kokomo, rasa tes: 8-24 


9 Sewers, South Bend, Ind.... 8-24 
scSocgewers. Bucyrus, Ohio...... 8-24 


ENGINEERING NEWS. 


line and 296.85 miles of side 


track. 


Second in point of mileage is the Rock 


Island with 1,326.27 miles of main line 
and 356.96 miles of side track. Other 
main line mileage is as follows: Atchi- 
son, Topeka & Santa Fe, 850; Missouri, 
Kansas & Texas, 691.52 main line and 
38 miles of second track; Midland Val- 
ley, 245.95; Fort Smith & Western and 
St. Louis, El Reno & Western, 241.97; 
Missuori, Oklahoma & Gulf, 211.48; 








Bids Noted in 
close. issue of 
8-30 Sewers, Milan, Mich -. 8-24 
8-30 Sewer, New York . .. 8-24 
8-30*Sewer, Franklinville, N. ¥.. 8-17 
8-30 Sewers, New York, N. Y.. 8-10 
8-31 Sewer, Wapello, Iowa....... 8-17 
9- 2 Drain tile, Peru, Ind $-24 
9- 4 Sewers, Mitchell, S. Dak S-24 
9- 5 Sewer, Newburgh, N. Y 8-24 
9- 5 Sewer, Wallingford, Conn S-24 
9- 5 Drain pipe, Paducah, Ky 8-24 
9- 5 Sewer, Westfield, N. J...... 8-17 
9- 5 Sewers, Clarksdale, Miss.... 8-17 
9- 6*Sewers, Baltimore, Md...... 8-17 
9- 6 Laying pipe, New Bedford, 
| OARS 8-24 
9- 6 Sewer pipe, et« Presco tt, 
SS ie tieen-« . 8-24 
9- 6 Sewer, Galveston Te x 8-24 
9- 7 Sewers, Bucknell, Ill 8-24 
9- 7 Sewers, Ansonia, Conn...... 8-17 
9-11 Sewer, Lemore, Cal........ 8-17 
9-11*Sewers, New Orleans, La.. 7-13 
9-11 Sewer, Lake Charles, La 8- 3 
9-12*Sewers, Toronto, Ont... $-24 
9-15 Disposal plants, Rock Hill, 
ir Ger socks , .. 8-24 
9-15 Sewers, Terra. Haute, Ind 8-17 
9-28 Tilt drain, Bethany, Il $-24 
10-11*Sewers, ete., Colonial Beach, 
FO vutheavetee 8-24 
Streets and Roads. 
8-25 Paving, Indianapolis, Ind... 8-17 
8-25 Road impvt., Cincinnati, O. 8-19 
8-25 Street improve ment, New 
WOU. ie. Msecscos neaneques 8-17 
8-25*Paving, tahway, | a ee 8-24 
8-25 Paving, Derby, Conn....... 8-24 
8-25 Road improvement, Upper 
Sandusky, Ohio ........... 8-24 
8-25 Paving, Naugatuck, Conn 8-24 
8-26 Street improvement, New 
Wes Seance xesnes ens 8-17 
$-26 Pavement, etce., Newport, R -P 
- ) 
8-26 Road impeovente nt, Castalia, 
CU vires nt dha cents oe aeees 8-17 
8-28 Macaéat road, New Phila- 
Gare, GOGO oc cc esavcceess 8-10 
8-28 Repairing, etc., New York 
EAN Ree 8- 3 
8-28 Macadamizing, Millersbur 
Se Sanna they Socket Gere = 8-24 
8-28 Paving, etc., Troy, N. Y.... 8-24 
8-28 Paving, ete., Aliquippa, Pa. 8-24 
8-29 Macadamizing, Elyria, Ohio 8-24 
8-29 Paving, Boston, Mass...... 8-24 
8-29 Curb guttering, Little Rock, 
PE ans ck eeen ics aes etd 
8-29 Street improvement, ’ Cald- 
I i oc avin 4% dae iaiers 8- 3 
8-29 Macadamizing. Spokane, 
EL A eed hath k eae he & = 8-17 
8-30 Macadamizing, Charleston, 
ES es Se ere 8-17 
8-30 Macad: ymizing, Springfield 
Ce isch a. We eee eee? 8-24 
8-30 Sidewalks, etc., Boston 
Sch a ee ted’. .wicacea eas 8-24 
8-30 Road improvement, Girard, 
DE Ree Se OS SS on cana aa 8-24 
8-30 Macadamizing, Ashland, O.. 8-24 
8-31 Paving, Lisbon, Ohio ...... 8-24 
8-31 Gravel, New York, N. Y.... 8-24 
8-31 Road oil, New York, N. Y.. 8-24 
8-31 Paving, Aiken, S. C........ 8-24 
8-31 Paving, Pomeroy, Ohio..... 8-24 
8-31 Roads, Winchester, Ind..... 8-17 
8-31 Road, Greenfield, Ind....... 8- 3 
9- 1 Soil work, Boston, Mass... 8-24 
9- 2 Paving, Woodsfield, Ohio... 8-24 
9- 2 Macadamizing, West Allis, 
MT ain «ek Ma od 7. Vode 6 4 4 So 8-24 
9- 2 Sidewalks, Fayetteville, W. 
(RAR RT Re ere ee re 8-24 
9- 2 Paving. Chile (Foreign). 7-27 
9- 2 Grading, Newport, R. I..... 8-10 
9- 2 Road, Greencastle, Ind...... 8-17 
9- 2 Road, Evansville, Ind....... 8-17 
9- 4 Roads, Rushville, Ind....... 8-17 
9- 4 Road, Decatur, Ind......... 8-17 
9- 4 Road, Huntington, Ind...... 8-17 
9- 4 Road, Salem, Ind. ......... 8-24 
9- 4 Gravel road, Columbus, Ind. 8-24 
9- 4 Road, Greensburg, Ind..... 8-24 
9- 4 Road, Vernon, Ind.......... 8-24 
9- 5 Road, Winamac, Ind....... 8-24 
9- 5 Road, English, Ind........ 8-24 
9- 5 Road, Rockville, Ind.... 8-24 
9- 5 Road, Covington, Ind....... 8-24 
9- 5 Road improvement, Aber- 
Se ee er 8-24 
9- 5 Repaving, Jacksonville, Fla. 8-24 
9- 5 Roads, Bloomfield, Ind...... -17 
9- 5 Road, Crawfordville, Ind.... 8-17 
9- 5 Roads, Logansport, Ind..... 8-17 
9- 5 Roads, Vincennes, Ind....... 8-17 
9- 5 Roads, Monticello, Ind...... 8-17 
9- 5*Street improvement, West- 
field, Mata bY ark ase ease -17 
9- 5 Paving, etc., Cleveland 
Hoetwuce, Ohio .....-....... 8-19 
9- 6 Road Monticello, Ind....... 8-24 
9- 6 Road Lafayette, Ind........ 8-24 
9- 6 Bridge, Barberton, Ohio .... 8-24 
9- 7 Road, Newport, Ind........ 8-24 
9- 7 Road, Laporte, Ind......... 8-24 
9- 7 Gravel road, Camden, N. J.. 8-24 
9- 7*Lock and dam, Louisvile, Ky. 8-10 
9- 6 Paving, Lewiston, Idaho. 8-17 
9- 7 Roads, Wabash, Ind........ 8-17 
9- 7*Paving, Johnson City, Tenn. 8-17 
9- 8 Road, Crownpoint, Ind..... 8-24 
9- on gpetevement, Hunt- as 
9-11 Grading, Shee Philadelphia, 47 
9-12 ravine, Little Rock, Ark. 8-24 
9-15 Maca amizing, ete., Colum- 
WR GE ee dbaeticseccesée 8-24 
9-15 Road, Greenfield, Ind.. 8-17 
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Kansas City, Mexico & Orient, 187.05; 
Wichita Falls & Northwestern, 177.12; 
St. Louis, Iron Mountain & Southern, 
161.59; Kansas City Southern & Arkan 
sas Western, 152.31; Oklahoma Central, 
133.76: Gulf, Colorado & Santa Fe 
100.30; Texas, Oklahoma & Eastern, 24 
Clinton, Oklahoma & Western, 21.52 
Poteau Valley, 7.74; Ok oma & Miamt 
4.45; Choctaw, Newcastle & Western, 2 
miles 


LisSsT OF CONTRACTS PENDING 


Miscellaneous. 
Bids Noted in 
close. issue of 
S-24 Concrete wall, Boston 
me, as 8-17 
8-25 Freight elevators, Philadel 
wee, PM es 8-24 
8-25 Fountain, ete., Santa Mon- 
| eee Lowa .. 8-10 
8-25 Floating crane, Brazil (For- 
OS eee as 7-27 
8-26 Dredging, etc., New York, 
ee a ass apie s anus 8- 3 
8-26 Tower, etc., Ottawa, Ont S-10 
$-26 Ditches, Spooner, Wis 8-24 
8-28 Levee work, ete., Carlinville, 
Til. : ‘ 8-24 
8-28 Wharf, New Orleans, -La 8-24 
8-28 Filling, Minneapolis, Minn. 8-24 
8-28°Tug, Duluth, Minn.......... 8- 3 
8-28*Breakwater, Detroit, Mich. 7-27 
8-28 Steel plate ‘girders Panama 
U. 8S. Poss.). 4 “ ‘ 8-10 
8-28 Comfort st: itions, etc., Co- 
My SID nic es Cicceue 8-17 
8 Tunnel street, New York 8-17 
28 Wharf, Neorw»v Bay, Que... 8-17 
8 Wharf, Fort William, Que... 8-1 
S. 
g 


id. 
8-30 Dikes, 


2 
2 
2 
29 Melting cupola, 
9 
9 


Vallejo, Cal. 
Ditches, Brownsville, Tex 
9* Hi: rece work, Michigan City, 

5 8- 
Philadelphia, Pa. 8 


8-29 Brass, steel, etc., Washing 
ton, D. C 8-24 
8-30 Ditch work, Pocahontas, Ia. 8-24 
8-31 Road oil, New York 8-24 
8-31 Repairs to shelter house, 
New York 8-24 
8-31 Spikes, ete Toronto, Ont 8-24 
8-31 Dredging, Philadelphia, Pa. 8-10 
8-31 Drilling machines, ea 
tina (Foreign) ...... 7-20 
8-31 Ditch, Mankato, Minn 8-17 
9- 1 one arine boats, Wash, D. 6-29 
Same aes kh hbtne.) ok eae om Re 6-29 
9- 1°Dredging and filling, Minne 
apolis, Minn. . 7-27 
9- 1*Lockers, Chicago, Ill. . 8-10 
9- 1 Soil work. etc., Boston, Mass. 8-10 
$- 1 Fence, posts, Portland, Ore. 8-17 
9- 1 Ditches, La Marque, Tex.... 8-17 
9- 1 Steel bars, lumber, Panama 
(U. S. Poss.) 8-24 
9- 1 Plans for memorial gate 
Madison, Wis. . eee 8-24 
9- 2 Concrete tunnel, Maumee, M. 8-10 
9- 4 Levee work, New Orleans, 
DM.) aatanWiaecntes Knee alder -17 
9- 56*Dam, Fort Worth, Tex..... 7-20 
9- 5 Telephone material, Austra- 
ee Se dan eadeabaguess 7-27 
9- 5*Dredging, Richmond, Va... 8- 3 
9- 5 Dredges, snagboat, Charles- 
Ss Sh We he's ce beac eo 8- 3 
9- 5 Tugboats, Brazil (Foreign) 8-10 
9- 5*Softening plant, Muskogee, 
cae ateundascscvenseens 8-10 
9- 5 Fire alarm system, New York 8-24 
9- 6 Dredge, Portland, Ore...... 8- 3 
9- 6 Additions to steamer house, 
ee nwa ae écnd ha 8-17 
9- 7 Monument, Princeton, Ind 8-10 
9- 7 Snow and ice removal (Gar- 
bage), New York ... ‘ . 8-24 
9- 7 Cement, Council Bluffs, Ia 8-24 
9- 8*Breakwater construction, 
Hawali, (U. S. Poss.) .... 7-18 
9- 9 Tramway, Spain (Foreign). 7-27 
9% 9*Dredging, Wilmington, Del... 8-17 
9-11*Breakwater extension, Buf- 
NO oe ee ag 8-17 
9-11* Dredging, Wilmington, Del. 8-17 
9-11 Breakwater, Thessalon, Ont. 8-17 
9-11*Wagon shed, Fort Terry, N 
oi Shee ud ian’.< ik ‘ Pinot oid 
9-12*New channel, Clarinda, Ia. 8-24 
9-13 Freseotiles, Washington, D 
eiiiden ss eau .. 8-24 
9-13 preuimihe r, dredging, Port 
7. See ++. 8-24 
9-13 Pier, Wheatley, Ont. .. 8-24 
9-13 Wharf, ete., Thornbury, Ont 8-24 
9-13 Dredging, Wilmington, Del. 8-24 
9-14*Dredging, New York ...... 8-17 
9-14 Lock tenders’ houses, Mo- 
ee >. « ac ae eda heen 8-24 
9-15 Railway roadbe ed, El Paso, 
PO. nd beaaweecndees (Rys.) 8-24 
-15 Dredging, Wilmington, Del. 8-24 
-15* oerenes rock, Newport, R. 
o@ee cue dadvande -24 
9-15 Elevator plant, ‘Washington, 
DCE Ae Weg anode Xs cen eae -17 
9-15 Railway construction (Rys.), 
CeRae, - OBE. 0 6:0 ens escieke -17 
9-15*Mail handling apparatus 
Washington, D. C.......... -10 
9-15 Mechanical equip., Wash- 
See BR On oc dad sc vnceses 8-10 
9-17*Dredging, New York........ 8-17 
9-21 Fuel Engineering Chemist, 
WOOT: “BONG eae awesccnves< -24 
= 21*Dredging, Bridgeport, Conn. 8-24 
9-22*Dredging. Norfolk, Va..... 8-34 
9- 25 Fire apvnaratus, Winnipes, 
We hdaidomans sak 8-24 
Examinations. 
Examination Noted in 
date. issue of 
- . Geologist, Washington, D. C. 8-10 


. a Inspector, Wash- 
ns con dpa ¢h ae 8-10 
6 Laboratory Aid and Engineer, 
Washington, D. C. 
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TRADE PUBLICATIONS. 


(The standard sizes for pamphiets and trade 
catalogs recommended by all the principal 
engineering societies of the United States are: 
3% x6 ins, 6x9 ins. and 9x 12 ins.) 


ASPHALT PRODUCTS.—Standard Aa- 
phalt & Rubber Co., 137 South La 
Salle St., Chicago, Ill. Paper; 3% x 
6 ins.; pp. 16; illustrated. 


This company manufactures the 
“Sares” asphalt products, using as a 
base gilsonite, a form of natural as- 
phalt. A large plant has been estab- 
lished at Independence, Kan., where 
products for pavements, water-proofing 
material, flooring, mineral paint, elec- 
tric insulation, ete., are manufactured 
HOLLOW CONCRETE DAMS.—Ambur- 

sen Hydraulic Construction Co., 438 


Pearl St., Boston, Mass. Stiff pa- 
per; 8 x 11 ins.; pp. 52; illustrated. 


This booklet tells In an interesting 
way the history of the Ambursen ho!- 
low concrete dam Starting with the 
year 1903, when the first hollow con- 
crete dam was built at Theresa, N. Y 
by Messrs. Ambursen & Sayles, of Wa- 
tertown, N. Y., the story of the more 
important projects is carried through 
year by year to the beginning of 1911. 
Then follows a series of views of the 
toston headquarters of the company 
and short biographies of the profe3- 
sional careers of its executive officers. 
WIRE ROPE.—The Trenton Iron Co.. 


Trenton, N. J. Stiff paper; 6 x 4 
ins.; pp. 80; illustrated. 


Besides being a catalog of wire rope 
and accessories, this booklet also com- 
prises some 30 pages of text on the 
various uses of wire rope and the com- 
putations for strength when used for 
these purposes. This catalog was pre- 
pared by Mr. William Hewett, M. Am. 
Soc. M. E., and contains much useful 
data. and several handy tables. The 
data includes formulas for the use of 
wire rope for power transmission, for- 
mulas and theory for computing the 
strength of wire cables and their de- 
flections, directions for splicing wire 
rope, ete. 

AUTOMATIC SIGNAL APPLIANCES.— 
The Hall Signal Co., New York and 


Chicago. Cloth; 6% x 9% ins.; pp. 
140; illustrated. 


This catalog is composed of separate 
pages fitted in a loose binding with 
provision for inserting additional pages 
as they are issued. There is very little 
descriptive matter, the pages consist- 
ing largely of lists of detail parts of 
different signal apparatus, with their 
order numbers and list prices. The 
apparatus listed in the present pages 
includes switch and tower indicators, 
charging switches, relays, electro-me- 
chanical slots, electric motor signals, 
lightning arresters, etc. The appa- 
ratus is illustrated in great detail, and 
there are views of signal installations 


CONCRETE MIXERS.—The Standard 
Seale & Supply Co., Pittsburg, Pa. 
Stiff paper; 6 x 9 ins.; pp. 32; illus- 
trated. 


The “Eclipse” mixer described in this 
catalog is made of a cylindrical drum 
of rolled plate steel supported on trun- 
nion rollers. It is rotated by gears 
meshing into gear bands on the outside 
of the drum. The mixing is done by 
blades, some of which are placed in the 
center of the drum so that they throw 
the material to the sides where it is 
acted upon by blades placed at an 
angle in the sides, producing a longi- 
tudinal, or end to end, mixing in addi- 
tion to the pouring action caused by 
the rotation of the churn. Drums are 
made in sizes 36 x 30 ins. to 60 x 75 ins 


EARTH-HANDLING MACHINERY.— 
Western Wheeled Scraper Co., Au- 
rora, Ill. Paper; 10 x 6% ins.; pp 
128; illustrated. 


The wheeled scraper was invented 
by a contractor in 1877. They were 
first used only by this contractor, but 
the demand for them became so great 
that their manufacture was soon be- 
gun on a commercial scale. Since then 
they have been a common tool with all 
grading contractors. Wheeled scrapers 
have long been one of the most 
famed products of this firm and are 
fully described in this catalog. B»- 
sides scrapers, plows, contractors dump 
cars, spreader cars, elevating grad- 
ers, Gump wagons, road scrapers and 
portable stone-crushing plants are also 
illustrated. The dump cars are now 
made of all steel construction and 
equipped with compressed-air dumping 
device they represent a thoroughly up- 
to-date contractor’s equipment 





SLUICE GATES.—Coldwell-Wilcox Co., 
Newburgh, N. Y. Paper; 11 x 8 
ins.; sheets 34; illustrated. 


One page of this catalog is devoted 
to general specifications for sluice 
gates and hoisting standards. Twelve 


pages illustrate rectangular and cir- 
cular sluice gates, giving tables of 
sizes for standard _ stock. Several 


pages are devoted to operating ma- 

chinery for the valve gates. Water- 

works screens, manhole covers and 

flexible pipe joints are also described. 

ELECTRIC GENERATORS. — General 
Electric Co., Schenectady, ie 
Bulletins 4832 and 4847. 10% x 8 
ins.; illustrated. 


The first bulletin describes a line of 
small belt-driven generators for small 
isolated-plant service. These are a 
commutating-pole type ranging in ca- 
pacity from two to 150-KW., and in 
voltage from 125 to 575. 

The second bulletin describes a some- 
what similar line of alternating-cur- 
rent generators of from 50 to 200-KW. 
capacity, with two or three-phase 
windings. The exciter is attached to 
the outer bearing frame. 

DIESEL OTT. ENGINES.—Busch-Sulzer 
Bros.-Diesel Engine Co.. South Side 


Rank Blde., St. Louis. Mo. Paper; 8 
x 10% ins.; pp. 10; illustrated. 


This company is the successor to the 
American Diesel Engine Co., and this 
pamphlet describes types A3 and A6 
stationary Diesel engine, which are 
guaranteed not to exceed a fuel con- 
sumption of 8 gals. of fuel oil per 100 
B. HP.-hrs. at any load hLetween rated 
capacity and half load. The drawings 
of the engine shown indicate that the 
construction conforms closely to stan- 
dard European practice in Diesel en- 
gine construction. The curve of econ- 
omy indicates that the engine holds up 
its efficiency well until the load falls 
off to 25% rated capacity. 


ELECTRIC LAMPS.—General Electric 
Co.. Schenectady, N. Y. Bulletins 


4850 and 4863. 
trated. 


The first bulletin describes the new 
type of tungsten-filament lamps made 
from drawn instead of squirted wire. 
These lamps as made by this company 
and its licensees bear the trade name 
“Mazda.” A large number of installa- 
tions of these lamps are pictured. 

The second bulletin describes the so- 
called “Gem” lamp, which is a develop- 
ment of the older carbon filament type. 
3y gradual devélopment it has been 
possible to improve the first “Gem” 
construction so that the filaments have 
many of the advantages of the ola 
carbon lamps with the improvement 
in color of light and economy. 


LINOFELT.—Union Fibre Co., Winona, 
Minn. Paper; 5 x 9 ins.; pp. 64; il- 
lustrated. 


Linofelt is the trade name of a fiber- 
ous material which comes in rolls for 
use in sheathing houses, and for plac- 
ing between floors and partitions as a 
sound deadening material. Another 
style is made in trough-shaped strips 
to be fitted between the studding of 
houses for protection against cold. The 
product is a flax fiber, steam cooled 
and chemically treated, placed between 
sheets of building paper. Another pro- 
duct of this firm shown in this catalog 
is lith board, a material made of 80% 
mineral wool and 20% flax fiber to be 
used in brick and concrete buildings as 
protection from cold and as a sound 
deadener. This material is made in 
boards 18 x 48 ins. and can be handled 
like lumber. 
REINFORCED-CONCRETE DESIGN.— 

The “Xpantrus” System.—The Con- 
solidated Expanded Metal Co»., 


Pittsburg, Pa. Cloth; 8 x 5% ins.: 
pp. 104; illustrated. 


This is a copyrighted loose-leaf note 
book gotten up to aid designers who 
use this system of concrete reinforce- 
ment. Included are specifications for 
steel, the straight-line theory of rein- 
forced-concrete beam design with dia- 
grams, and a clearly illustrated de- 
scription of the “Xpantrus” system of 
reinforcement, and the application of 
the foregoing theory to it. There are 
about 50 pages of tables, including safe 
loads on concrete Tee beams. cubic 
feet of concrete per lineal foot of rec- 
tangular beams and columns, weéight 
of concrete per lineal foot, materials 
for one cubic yard of concrete, safe 
loads on wooden columns and wooden 
beams and a table of board measure. 
A fairly complete index is added. 


10% x 8 ins.; illus- 





ENGINEERING NEWS. 
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AUTOMATIC SCALES.—Avery Scale 
Co., North Milwaukee, Wis. Paper: 
8% x 11 ins.; pp. 16; illustrated. 


The principal product described in 
this catalog is an apparatus for au- 
tomatically weighing coal and water 
for boilers. The coal weigher is de- 
signed on the principle of the equal- 
armed beam. It is set for discharge 
at a certain weight and when once 
started it is automatic, discharging as 
fast as that weight accumulates. The 
smallest size hopper has a capacity of 
100 lbs. of coal. The water weigher is 
designed on the same principle and 
weighs a constant stream of water by 
means of a tipping bucket. Each 
emptying of the hopper and bucket is 
automatically recorded. A number uf 
typical installations are shown and a 
diagram of its efficiency. Besides this 
apparatus other automatic weighing 
scales with totaling devices for reg- 
istering successive loadings are illus 
trated and described. 

BLUE PRINTING MACHINES.—Revo- 
lute Machine Co., 417 East 93d St., 


New York City. Paper; 4 x 64 
ins.; pp. 12; illustrated. 


“The Blue Streak” is the name given 
by the makers to this machine, and 
it is claimed by them to be the fastest 
blue-printing machine yet made. The 
paper and tracings are fed past a row 
of electric arc lamps by a revolving 
glass cylinder, like that of the Everett- 
McAdam blue-printing machine. The 
lights are enclosed in a reflector hood 
and shine on the paper through the 
revolving glass cylinder. This machine 
is made in one size only, for paper 57 
ins. wide, and with 6 lamps operating 
at 10 amperes each on a 220-volt direct 
current, it is claimed to print at a 
speed of 20 lineal ft. per min. Thea 
machine may be used for brown or 
other process prints. The heat of the 
lamps is driven away by a small power 
blower which forces air between the 
revolving cylinder and the are lamp 
globes, and through a pipe into one end 
of the cylinder. The machine is oper- 
ated by %-HP. motor at 220 volts. 
The shipping weight of the outfit is 
1,300 lbs. and the cost $975. 
TANKS.—W. E. Caldwell Co.. Louis- 


ville, Ky. Cardboard; 8 x 10 ins.; 
pp. 92; illustrated. 


This firm originally made tanks only 
of wood, but later took up the manu- 
facture of steel tanks and towers, and 
within the past year have added a 
structural steel plant designed for 
heavy tank work, especially those with 
hemispherical bottoms. This catalox 
illustrates a number of large tank in- 
stallations in various parts of the coun- 
try for municipal water-works and for 
private corporations. On page 18 1s 
a table giving the prices of 4 and 12- 
column tubular ste.! towers which will 
be of service to all engineers engaged 
in estimating along these lines. On 
page 33 is a #'milar table for latticed 
steel columns, and following a table 
for angle columns. There are four 
pages of prices of wooden stave tanks, 
giving the capacity, diameter, etc., of 
tanks from 74 gals. to 123,379 gals. 
capacity. Two pages, fully illustrated, 
show the method of setting up a 
wooden stave tank. Two pages give 
the cost of tank roofs of various de- 
signs. The last 8 pages describe vari- 
ous tank accessories aiso manufactured 
by this firm. 


-eoo 


For other Proposal Advertisements 
see pages 


49, 50, 52, 53, 54, 56, 58, 60 


of Advertisements and Construc- 
tion News, page 98 





PAVING. 


Stamford, Conn. 

Sealed proposals will be received by the 
City Clerk of the City of Stamford, at his 
office in the Town Hall of said city until 
8 p. m., Tuesday, Sept. 5, 1911. 

Said proposals to cover the furnishing 
of materials and the performance of labor 
required for the paving of a portion of 
Elm Street, in accordance with plans and 
specifications for said work. 

Plans may be seen and copies of the 
specifications may be had by calling on 
said City Clerk at said office on or after 
Monday, Aug. 28, 1911, and depositing 
Ten ($10.00) Dollars, for which his re- 


Vol. 66. ). & 


ceipt may be had and whi hs 
will be returned upon the ' 
specifications in good order 
Clerk, 


The proposed work co; 












































































































































































mately of about 5,500 soua, — 
brick pavement with tie ,¢, a Su 
ing and foundation. —— P 
Each bid must be made o, = 
attached to the specifi ation 
be accompanied by a certifi: 
$1,000, as a guarantee tha, ; ge ee 
his bid be accepted, wit) . Bias Elect 
tract and execute the requ Ligh! 
Bids must be enclosed j, Lies 
velopes, marked “Proposal fo) ; Wate 
of Elm Street,” and each a Sews 
closed in a second sealed , _ 
dressed to, Mani 
THE BOARD OF Commo tr Mise 
City of Stamford, Faj, or . 
Conn. Plan 
saan List 
ROPOE 
PAVING, ET\ — 
es 
Will let contract to con 
of fence for State Road, al (*Denot 
cobbled paving. Will fu: ? 
rial. For particulars oe Main 
” 8, ad tHOMAS s 
O’HERN, R.F.D., No. 1, ¢; y : ee 
Le to rect 
TREASURY DEPARTME : slong 
the Supervising Architect 7 a Houlto 
C., August 18, 1911. The ; mage de New 
ing all bids for the eon oa R—A 
fourth floor in the United <; Bachan has be 
tice and Court House at ¢ eae same I 
Michigan, is hereby extended ponte nal DP 
3lst to the 14th day of September toy Schené 
JAMES KNOX TAYLOR, s iataetee be mai 
chitect, ” aE Ar compa 
sectior 
OFFICE CONSTRUCTIN ss Pane 
JON? JCTING ol Ep sranc 
MASTER, Fort Huachu . Ariz — "Pe 
22, 1911.—Sealed proposals in trinine. Erie | 
for construction complete, plumb ng ~ has b 
heating, 1 four set officers quarter: oF CONS" 
3 double officers’ quarters and « Pa., fc 
construction and plumbing administration link b 
building, two-company barrack, band bar. railro 
rack and storehouse, will be received ynti traffic 
11 a. m., Sept. 16, 1911, and then opened & Nor 
Plans and specifications furnished on a» 
plication. Invending bidders can also vx $e 
amine plans and specifications at offices R. Re 
Chief Quartermasters, Chicago and san ters 
Francisco; Purchasing Quartermaster Fork, 
Denver; Constructing Quartermasters be bu 
Fort Leavenworth, Kansas and Fort Sam aon 
Houston, Texas. Deposit ec: ten dollars Richn 
will be required to insure return of plans Ohi 
and specifications, Shore 
a cordir 
POSTPONEMENT.—Proposals for Metal mages 
Wall Lockers. Chief Quartermaster’s Of. cure : 
fice, Federal Building, Chicago, IIl., Au- whic! 
gust 22, 1911. The date of opening of reek 
proposals for Metal Wall Lockers adver od 
tised for by this office under date of 7 i 
August 1, 1911, is postponed from Septem a = 
ber 1, 1911, to September 25, 1911, at 11 the . 
o’clock a. m. COL. JNO, L. CLEM, Chief and t' 
Quartermaster. at Ai 
7 
S O has 
ituations Open ae 
(Or Vacant) an 
e 
to Ea 
WANTED.—Architectural Draftsmen with er- one 
perience in the design and construction of +v 
various classes of buildings. State edu- ern | 
cation and experience in detail and salary prope 
expected. ‘Location Massachusetts. Ad- track 
dress, “M. B. 8,” Engineering News, ny - 
York. St ron 
———$————— price 
DRAFTSMAN wanted by Philadelphia con- Ka 
cern. Must be experienced in detailing Fe F 
all_kinds of ornamental iron work. State comp 
age, experience and salary desired. Ad- Dodg 
dress, “‘O. B. 8,” Engineering News, eit “s 
York ee trans 
LS also, 
WANTED.—Sales Agents on best steam traps erabl 
and separators on the market. Met- Ne 
ropolitan and provincial territories Ry.— 
commission basis. Address FISHER, © a ils 
West St., New York. . Antl 
that 
STRUCTURAL Steel Draftsmen. Chechen Frob 
and Detailers familiar with sone the 
and Loft building work, New York Cit but 
Address, “‘S. B. 8,” Engineering \t¥, line 
New York. +) 
cone 
i Mac. 
Miscellaneous Wants Sect 
ed t 
CO., 
to § 
F § bet io 
AM 
Rock Excavation to su a 
to 3 
A Contractor in Northern New York 
about 50,000 yards of rock excavation © “aa Cr 
let. Suitable for heavy steam nl os 
dinkies. Address, “P. B. 8,” =ngin aot tion 
News, New York. ~ 
4 ar 
Reinhardt’s S 
TECHNIC OF MECHANICAL DRAFTING the 
Shows how to doit right Price, kat 
ba ye 





sDenotes that # 


Maine.— ‘ange 


The State Rew 


received an ap 
so reconstruct @ 
long the ASRE 
Houlton, Me., 
New York.—@ 
R—A reorgan 
has been made 
same name and 
nal plan of 
Schenectady, 
be made with 
company owns 
section from ‘ 
tady and fre 
Branch. 
+Pennsylva 
Erie R. R.—& 
has been let 
CONSTRUCTIGO: 
Pa, for a line 
link between t 
ilroad and 
traffic origina 
» Northern Ry 


+Kentucky- 

» R—A 1-8 
te Fork té 

wk, by way 
be built, the 
be been let 
Richmond, Va 


Ohlo,—-New 
Shore & Mich 
cording to Bp 
improvements, 
ture of bout, 
which include 
perior St. th 
Creek and Mg 
the downtown 
of all its grag 
of a ‘Union 
the remvuval 
and the centeé 
at Air Line J 


Wisconsin, 
R—The Wi 
has granted 
eastern R. Ry 
venience an 
extension of if 
to Eau Claire 
Menomonie, 


+Wiscons! 
ern Ry.—A @ 
proposed O 
tracking, in @ 
has been aw 
Iron Mount 
price is $500, 


Kansas.— A 
Fe Ry.—Pre 
company cong 
Dodge City ff 
of Kansas ¢ 
transportatiol 
also, has W 
erable double 


North Da 
Ry.—A survé 
a line betwi 
Antler, N. Di 
that the line 
Frobisher ta 
the Sherwoo 
but acocrdifi 
line will go 


+Arizona, 
R. R.—-Add@ 
concrete w@ 
MacArthur 
Sections 16 
ed to the GG 
CO., Tus ony 
to SMITH 
tions 14 to ff 
IAMS, Yume 
ed to L. G. 


Californt 
Ry.—Un der 
newly form 
tion of a If 
Santa ni 
Darlington, 


Saskate 
& St. Paul 
the North 
katchewan 
J. Barling, 
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